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INVITATION    FOR    BIDS 


The   Boston   Redevelopment  Authority  will    receive  sealed   bids   for  Structural 
and   Facade    Repair  Work,    South    End   Urban   Renewal   Area,    until   12:00  noon, 
Boston  time,   on   November  30,    1984,   at  One  City  Hall  Square,   9th   Floor, 
Room  910,    Boston,   Massachusetts,    Attention:      Rehabilitation   Department,   at 
which  time  and  place  all   bids  will   be  publicly  opened  and   read  aloud. 

Proposed  forms  of  Contract  Documents,   and  Technical  Specifications  are  on 
file  at  the  office  of  the  Boston   Redevelopment  Authority,    Room  910,   9th  floor. 
One  City  Hall  Square,    Boston,   Massachusetts. 

Copies  of  the  Contract  Documents  may   be  obtained   at  said  offices,    at  no 
charge. 

Bids  shall   be  accompanied  by  a  bid  deposit  in  the  form  of  a  BID  BOND  or 
CASH,   or  a  CERTIFIED   CHECK,   or  a  TREASURER'S   CHECK   issued   by  a 
responsible  bank  or  trust  company,    payable  to  the   Boston    Redevelopment 
Authority.      A   Bid   Bond   shall   be:      (a)   in   a  form   satisfactory  to   the  Awarding 
Authority;    (b)  with  a  surety  company  qualified  to  do  business  in  the 
Commonwealth  and  satisfactory  to  the  Awarding  Authority;   and  (c)  conditioned 
upon  the  faithful  performance  by  the  principle  of  the  agreements  contained  in 
the  sub-bid  or  general   bid.      Bid  deposit  shall   be  in  the  amount  equal  to  at 
least  five  (5%)  percent  of  the  contract  price. 

A  Performance  Bond  and  also  as   Labor  and  Materials  or  Payment  Bond,   each 
of  a  surety  company  qualified  to  do  business  under  the  laws  of  the 
Commonwealth  and  satisfactory  to  the  Authority,   and  each   in  the  sum  of 
100  percent  of  the  contract  price  will   be  required  of  the  successful   bidder. 

Attention  is  called  to  the  Authority's  requirements  regarding  Workmen's 
Compensation,    non-discrimination.    Affirmative  Action   with   respect  to  minority, 
female,    and   resident  employment,    and  minority   business   enterprise  utilization. 

The  above  requirements  are  included   in   the   Bid   Specifications.      A   Pre-Bid 
Conference  to  discuss  them  will    be  held   with   the   Boston    Redevelopment 
Authority's  Acting   Director  of  Contract  Compliance,    George  Winston,   on 
Wednesday,  November  21,    1984,    in   Room  957  at  10:00  A.M. 

The  Authority   reserves   the   right  to   reject  any  or  all   bids  or  to  waive  any 
informalities   in   bidding,    if  it  be  in   the  public   interest  to  do   so. 

Bids  may  be  held   by  the  Boston    Redevelopment  Authority  for  a   period   not  to 
exceed   thirty   (30)   days  from  the  date  of  the  opening  of  the  bids,    for  the 
purpose  of  reviewing  the  bids  and   investigating  the  qualifications  of  the 
bidders,    prior  to  awarding  the  contract 

BOSTON    REDEVELOPMENT   AUTHORITY 

BY:       KANE   SIMONIAN,    SECRETARY 
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INSTRUCTIONS  TO  BIDDERS 
1.0  USE  OF  SEPARATE  BID  FORMS 

These  Contract  Documents  include  a  complete  set  of  bidding  and  Contract  formi 

These  are  for  the  convenience  of  Bidders  and  are  not  to  be  detached  from  the  Contt 

Documents  or  filled  out,  or  executed.   Separate  copies  of  Bid  forms  are  furnished 
for  that  purpose. 

2.0  INTERPRETATIONS  OR  ADDENDA 

No  oral  interpretations  will  be  made  to  any  Bidder  as  to  the  meaning  of  the 
Contract  Documents  or  any  part  thereof.  Every  request  for  such  an  interpretation 
shall  be  made  in  writing  to  the  Boston  Redevelopment  Authority,  hereinafter  callec 
the  "Authority".  Any  inquiry  received  seven  or  more  days  prior  to  the  date  fixed 
for  the  opening  of  Bids  will  be  given  consideration.  Every  interpretation  made  tc 
Bidder  will  be  in  the  form  of  an  Addendum  to  the  Contract  Documents  and  when  issue 
will  be  on  file  in  the  Office  of  the  Authority  at  least  five  days  before  Bids  are 
opened.  In  addition,  all  Addenda  will  be  mailed  to  each  person  holding  Contract 
Documents,  but  it  shall  be  the  Bidder's  responsibility  to  make  inquiry  as  to  the 
Addenda  issued.  All  such  Addenda  shall  become  part  of  the  Contract  Documents  and 
all  Bidders  shall  be  bound  by  such  addenda,  whether  or  not  received  by  the  Bidders 

3.0  INSPECTION  OF  SITE 

Each  Bidder  should  visit  the  sites  of  the  proposed  work  and  fully  acquaint 
himself  with  the  existing  conditions  there  relating  to  construction  and  labor,  and 
should  inform  himself  as  to  the  facilities  involved,  the  difficulties  and  the  re 
strictions  attending  the  performance  of  the  Contract.  The  Bidder  shall  thoroughly 
examine  and  familiarize  himself  with  the  Drawings,  Technical  Specifications,  and  a 
other  Contract  Documents.  The  Contractor  by  the  execution  of  the  Contract  shall  i 
no  wise  be  relieved  of  any  obligation  under  it  due  to  his  failure  to  receive  or 
examine  any  form  or  legal  instrument  and  the  Authority  will  be  justified  in  reject 
ing  any  claim  based  on  facts  regarding  which  he  should  have  been  on  notice  as  a 
result  thereof. 

4.0  ALTERNATIVE  BIDS 

Alternative  Bids  will  not  be  considered. 

5.0  BIDS 

5.1  All  Bids  must  be  submitted  on  forms  supplied  by  the  Authority  and  shall 
subject  to  all  requirements  of  the  Contract  Documents,  including  the  Drawings,  and 
these  INSTRUCTIONS  TO  BIDDERS.   All  Bids  must  be  regular  in  every  respect  and  no 
interlineations,  excisions  or  special  conditions  shall  be  made  or  included  in  the 
Bid  Form  by  the  Bidder. 
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5.2  Bid   Documents   including   the   Bid,    the   Bid   Guaranty,    the   Non-Collusion 
Affidavit  and  the  Statement  of  Bidder's  Qualifications   shall   be  enclosed   in 
envelopes   (outer  and.  inner),    both   of  which   shall   be  sealed  and   clearly   labeled 
with  the  words  the  project  number,    name 

of  Bidder,    and   date  and  time  of  opening   so  as  to  guard   against  premature 
opening  of  any   Bid. 

5.3  The  Authority  may  consider  as   irregular  any   Bid  on   which   there  is 
an   alteration   of  or  departure  from   the   Bid    Form   hereto  attached   and   at   its 
option   may   reject  the  same. 

5.4  If  the  Contract  is   awarded,    it  will    be  awarded   by  the  Authority  to 
the  lowest   responsible  and   eligible  bidder.      The  Contract  will    require  the 
completion  of  work   according   to  the  Contract   Documents   and   Drawings   together 
with   all   addenda   thereto. 

6.0      BID    GUARANTY 

6.1  The   Bid   shall   be  accompanied   by   "CASH   or  a   CERTIFIED   CHECK" 
on  or  a   "TREASURER'S"   or   "CASHIER'S   CHECK"    issued   by  a   responsible 
bank  or  trust  company,    payable  to  the   Boston    Redevelopment  Authority.      The 
amount  of  such   cash  or  check   shall   be  at   least  five   percent   (5%)   of  the 

proposal   for  .      The  bid   guaranty   shall    insure  the  execution  of  the 

Contract  and   the  furnishing  of  the  Surety   Bonds   by  the  successful    Bidder, 
all   as   required   by  the  Contract  Documents. 

6.2  Revised   Bids   submitted   before  the  opening  of  Bids,    whether  for- 
warded  by  mail   or  telegram,    if  representing   an   increase   in   excess  of  two 
percent  (2%)  of  the  original   Bid,    must  have  the   Bid  guaranty  adjusted   accor- 
dingly;  otherwise  the  Bid  will   not  be  considered. 

6.3  Bid   deposits,    except  those  of  the  three   lowest   responsible   and 
eligible  bidders,    shall    be   returned   within   five  days,    Sundays   and    Holidays 
excluded,    after  the  opening  of  proposals. 

7.0      COLLUSIVE   AGREEMENTS 

7.1  Each    Bidder  submitting   to  the  Authority  a   Bid   for  any  portion  of 
the  work  contemplated   by  the  bidding   documents   shall   execute  an   affidavit 
substantially   in   the  form   herein   provided,    to  the  effect  that  he  has   not 
colluded   with   any  other  person,    firm  or  corporation   in    regard   to  any   Bid 
submitted.      Such   affidavit  shall   be  attached   to  the   Bid. 

7.2  Failure  on   the  part  of  any   Bidder  to  observe  this   provision   shall   be 
cause  for   rejection   of  his   Bid. 

7.3  Before   executing   any   subcontract,    the   successful    Bidder   shall 
submit  the  name  of  any   proposed    subcontractor   for   prior   approval   and   an 
affidavit  substantially   in   the  form   provided    in   Section    103,    SUBCONTRACTS 
UNDER    GENERAL    CONDITIONS,    Part    I. 


8.0     STATEMENT   OF    BIDDER'S   QUALIFICATIONS 

Each   Bidder  shall   submit  on  the  form  furnished  for  that  purpose  a  copy 
of  which   is   included   in  the  Contract  Documents,    a  statement  of  the   Bidder's 
Qualifications,    his   experience   record   in   constructing   the  type  of  improvements 

embraced   in  and   his  organization   and   equipment  available 

for  the  work  contemplated;    and   when   specifically   requested   by  the  Authority, 
a  detailed   financial    statement.      The  Authority   shall   have   right  to  take  such 
steps   as   it  deems   necessary   to  determine  the  ability  of  the   Bidder  to   perform 
his  obligations   under  the  Contract,    and- the   Bidder   shall   furnish   the  Authority 
all    such   information   and   data  for  this   purpose  as   it  may   request.      The   right 
is   reserved   to   reject  any   Bid   where  an   investigation   of  the  available  evidence 
or   information   does   not  satisfy  the  Authority   that  the   Bidder   is  qualified   to 
carry  out  properly   the  terms  of  the  Contract. 

9.0      CORRECTIONS 

Erasures  or  other  changes   in  the   Bid   must  be  explained  or  noted  over 
the  signature  of  the  Bidder. 

10.0     TIME    FOR    RECEIVING    BIDS 

10.0     Bids   received   prior  to  the  advertised   hour  of  opening   will   be 
securely   kept,    sealed.      The  officer  whose  duty  it  is  to  open   them  will   decide 
when   the  specified   time  has   arrived,    and   no   Bid   received   thereafter  will   be 
considered;    except  that  when   a   Bid   arrives   by  mail   after  the  time  fixed   for 
opening,    but  before  the  reading  of  other  bids   is  completed  and   it  is   shown  to 
the   satisfaction  of  the   Boston    Redevelopment  Authority  that  the  non-arrival   on 
time  was   due  solely  to  delay   in   the  mails   for  which  the   Bidder  was   not   respon- 
sible,   such   Bid   will   be   received   and   considered. 

10.2     Bidders   are  cautioned   that,    while  telegraphic  modifications  of  Bids 
may   be   received   as   provided   above,    such   modifications,    if  not  explicit  and   if 
in   any   sense  subject  to  misinterpretation,    shall   make   the   Bid   so  modified  or 
amended,    subject  to   rejection. 

11.0     OPENING   OF    BIDS 

At  the  time  and   place  fixed   for  opening  of  Bids,    the  Authority   will   cause 
to   be  opened   and   publicly   read   aloud   every   Bid   received   within   the  time  set 
for   receiving   Bids,    irrespective  of  any   irregularities  therein.      Bidders  and 
other  persons   properly   interested   may   be   present,    in   person  or  by   representa- 
tive. 

12.0     WITHDRAWAL   OF    BIDS 

Bids   may   be  withdrawn   on   written   or  telegraphic   request  dispatched   by 
the    Bidder   in    time   for   delivery    in   the   normal    course   of   business    prior   to   the 
time   fixed    for  opening;    provided,    that   written    confirmation   of  any   telegraphic 
withdrawal    over   the   signature   of   the    Bidder    is    placed    in    the   mail    and    post- 
marked   prior   to   the  time   set   for   Bid   opening.      The    Bid   guaranty   of  any 
Bidder   withdrawing    his    Bid    in    accordance   with    the   foregoing    conditions   will 
be    returned    promptly. 
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13.0   AWARD   OF   CONTRACT:      REJECTION    OF    BIDS 

T3.1   The  Contract  will   be  awarded   to  the  lowest  responsible  and  eligible 
Bidder  complying  with   the  conditions  of  the   Invitations  for   Bids, 
provided   such   Bidder  possesses  the  skill,    ability  and   integrity  necessary 
to  the  faithful   performance  of  the  work  and   it  is  to  the  interest  of  the 
Authority  to  accept  it  and   who  shall   certify  that  he  is   able  to  furnish 
labor  that  can   work   in   harmony  with   all   other  elements  of  labor  employed 
or  to   be  employed  on   the  work.      The  Authority,    however,    reserves  the 
right  to   reject  any  and   ajl   bids  and   waive  any   informality   in   bids 
received   whenever  such   rejection  or  waiver  is   in   its   interest. 

13.2  The  Authority  may   reject  ail   bids,    which   in   its  opinion,    contains   any 
abnormally  high  or  abnormally   low   bids. 

13.3  The  Authority   reserves  the   right  to  consider  as   unqualified  to  perform 
the  Contract  any   Bidder  who  does   not  habitually   perform  with   his  own 
forces  the  major  portions  of  the  work   involved   in   construction  of  the 
improvements  embraced   in   this  Site  Preparation   Contract. 

13.4  The  ability  of  any   Bidder  to  obtain   a   performance  will   not  be  regarded 
as  the  sole  test  of  such   Bidder's  competency  or  responsibility. 

13.5  The  Authority  will   not  award   the  Contract  to  any   Contractor  who  is,    at 
the  time,    ineligible  under  the  provisions  of  any  applicable   regulations 
issued   by  the  Secretary  of  Labor,    United   States   Department  of   Labor,   or 
is   not  qualified   under  applicable   local   or  State   laws. 

14.0  EXECUTION    OF   AGREEMENT:      PERFORMANCE   AND    PAYMENT   BOND 

14.1  Subsequent  to  the  award   and   within   ten   (10)   days  after  the  prescribed 
forms  are  presented  for  signature,    the  successful    Bidder  shall   execute 
and   deliver  to  the  Authority  an   Agreement  in   the  form   included   in   the 
Contract  Documents   in   such   number  of  copies  as  the  Authority  may 
require. 

14.2  Having   satisfied   all   conditions  of  award   as   set  forth   elsewhere  in   these 
Documents,    the  successful    Bidder  shall,    within   the  period   specified   in 
the   Paragraph   14.1    above,    furnish   a   Performance   Bond   and   also  a   Labor 
and   Materials  or   Payment   Bond,    each   in   the  sum  of  one  hundred 
percent  (100%)  of  the  contract  price,    as   security  for  the  faithful 
performance  of  the  Contract,    and  for  the  payment  of  all   persons,    firms 
or  corporations  to  whom  the  Contractor  may   become   legally   indebted  for 
labor,   materials,    tools,    equipment,    or  services  of  any  nature,    including 
utility  and  transportation   services,    employed  or  used   by  him   in   per- 
forming the  work.      Such   Bonds   shall    be   in   the  same  form  as  that  included 
in   the  Contract  Documents   and   shall    bear  the  same  date  as,    or  a   date 
subsequent  to   the  date  of  the   Contract.      The   current   power  of  attorney 
for  the   person   who   signs   for   any   surety   company   shall    be   attached   to 
such   Bonds.      These   Bonds   shall    be   signed   by   a   guaranty  or  surety 
company   listed    in   the   latest   issue  of  the   U.S.    Treasury   Circular   570   and 
the   penal    sum   shall    oe   within   the   maximum   specified   for   such   company    in 
said   Circular  570. 
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14.3  The  failure  of  the  successful    Bidder  to  execute  such   Agreement  and  to 
supply  the  required   bond  or  bonds  within   10  days  after  the  prescribed 
forms  are  presented  for  signature,    or  within   such   extended   period   as 
the  Authority  may  grant,    based   upon   reasons  determined   sufficient  by 
the  Authority,    shall   constitute  a  default,    and  the  Authority  may  either 
award  the  Contract  to  the  next  lowest  responsible  Bidder  or   readvertise 
for  Bids,    and   may  charge  against  the   Bidder  the  difference  between   the 
amount  of  the   Bid   and   the  amount  for  which   a   Contract  for  the  work   is 
subsequently  executed   irrespective  of  whether  the  amount  thus  due 
exceeds  the  amount  of.  the   Bid   bond.      If  a  mone  favorable   Bid   is   received 
by   readvertising  the  defaulting   Bidder  shall   have  no  claim  against  the 
Authority  for  a   refund. 

15.0  WAGES   AND   SALARIES 

15.1  Attention  of  Bidders   is   particularly  called   to  the   requirements  concerning 
the  payment  of  not  less  than   the  prevailing   wage  and   salary   rates   specified 
in   the  Contract  Documents  and   the  conditions  of  employment  with   respect 
to  certain   categories  and  classifications  of  employees.      See  GENERAL 
CONDITIONS,    PART    II. 

15.2  The  rates  of  pay  set  forth   under  GENERAL   CONDITIONS,    PART   II,    are 
the  minima  to  be  paid  during  the  life  of  the  Contract.      It  is  therefore 
the  responsibility  of  Bidders  to   inform  themselves  as  to  the   local   labor 
conditions   such   as  the   length   of  work  day  and  work  week,   overtime 
compensations,    health   and   welfare  contributions,    labor  supply  and   pros- 
pective changes  or  adjustment  of  rates. 

16.0  EQUAL  EMPLOYMENT  OPPORTUNITY 

Attention   of   Bidders   is   particularly  called   to  the   requirement  for  ensuring 
that  employees   and   applicants   for  employment  are   not  discriminated   against 
because  of  their   race,    color,    religion,    sex   or  national   origin. 

17.0    REQUIREMENTS    FOR    FOREIGN    CORPORATIONS 

The  Attention   of  all    Bidders   is   called   to   the   provisions  of  the  General    Laws, 
Chapter  30,    Section   39L,    as   amended   by   Chapter  3  of  the  Acts  of  1967,    which 
provides  that  awarding   authority  may   not  enter  into  a  contract  for  construction 
work  and   may  not  approve  as  a   sub-contractor  furnishing   labor  and   materials 
for  a   part  of  any   such   work  a  foreign   corporation   which   has   not  filed  within 
the  awarding   authority  a  certificate  of  the  State  Secretary  of  the  Commonwealth 
of  Massachusetts   stating   that  such   corporation   has  complied   with   Section   3 
and  5  of  Chapter  131   and  the  date  of  such   compliance.      The  term   "foreign 
corporation"   means   a   corporation   not  incorporated   under  the   laws  of  the 
Commonwealth  of  Massachusetts. 
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BID  FOR  CONTRACT  FOR  STRUCTURAL  AND  FACADE  REPAIR  WORK 

378  COLUMBUS  AVENUE 

SOUTH  END  URBAN  RENEWAL  AREA 
PROJECT  NO.  MASS.  R-55 

GENERAL  CONTRACTOR 

TO  THE  BOSTON  REDEVELOPMENT  AUTHORITY 

1.0     The  undersigned   having  familiarize  

with  the  existing  conditions  on  the  Project  Area  affecting  the  cost  of  the 
work  and  with  the  Contract  Documents   (which   include   Invitation  for 
Bids,    Instruction  to   Bidders,    the  form  of  Bid,    the  form  of  the   Bid 
Bond,    form  of  Contract   (or  Agreement),    form  of  Non-Collusion   Affidavit, 
Addenda   (if  any).    General   Conditions,    Part   I   &   II,   Special   Conditions, 
Technical   Specifications,   and  form  of  Surety   Bond  or  Bonds  on  file  in 
the  office  of  the   Boston   Redevelopment  Authority,    hereby  proposes  to 
furnish  all   supervision;   technical   personnel,    labor,   materials,   machinery, 
tools,   appurtenances,   equipment  and   services,    including   utility  and 
transportation   service  required  to  construct  and  complete  this  Contract 

for  Structural    and  Facade   Repair  Work.   380  Columbus   Avenue,  a'l   in 

accordance  with   above-listed  documents,   and   including  all   addenda 

thereto  numbered  and  

dated  . 

2.0     The  undersigned  agrees  that  he  will,    within  ten   (10)   days  after  presen- 
tation thereof  by  the  Authority,   execute  the  Contract  and  furnish  a 
Performance  Bond  and  also  a   Labor  and  Materials  or  Payment  Bond,    each 
of  a  surety  company   listed   in  the  latest  issue  of  the  U.S.    Treasury 
Circular  570;   and  the  penal   sum  shall   be  within  the  maximum  specified 
for  each   such  company  in   said   Circular  570,   each   in  the  sum  of  one 
hundred   percent  (100%)  of  the  contract  price.      The  premiums  for  which 
are  to  be  paid   by  the  Contractor  and  are  included   in  the  Contract  price. 

3.0     The  proposed   Contract  sum   is 


Dollars   ($ ).      The  Contractor  shall 


make  his  own  estimate  of  quantities  and   scope  of  work  required.      The 
Contractor  shall   submit  a  cost  breakdown  as  specified   in  Section   107.2. 

4.0     Attached   hereto  is  an  affidavit  in   proof  that  the  undersigned  has  not 

colluded   with  any  person   in   respect  to  this   Bid  or  any  other  Bid  or  the 
submitting  of  Bids  for  the  contract  for  which  this   Bid   is  submitted. 
Also  attached   is  a  Statement  of  Bidder's  Qualifications. 

6.0     In   submitting  this   Bid,   the  Bidder  understands  that  the  right  is   reserved 
by  the  Authority  to  reject  any  and  all   Bids. 
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.0     The  undersigned   hereby  certifies  that  he  is  able  to  furnish   labor  that 
can   work  in   harmony  with   all   other  elements  of  labor  employed  or  to  be 
employed  on   the  work. 


Date  19 


(Name  of  Bidder) 
Official   Address  By 


Title 


Note:  If  the  Bidder  is  a  corporation,    indicate  State  of  incorporation   under 

signature,    and   affix   corporate  seal;    if  a  partnership,    give  full 
names   and   residential   addresses  of  all   partners   and   if  an   individual, 
give   residential   address   if  different  from   business   address. 
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COMTRACTQR  CiHTTrIC;n  GF  UMOEHSTANOING 
CaNCiHNING  SECTIGiN   3  ,-ILI^iG  RSQUIRSIEMT 
PROJECT:  QEPARTMEMT: 


[■  herzty  cartify  that  i  nave  aean  .Trade  dwar-a  of  and  undarstand  "*:at 
I  will   be,  re<;uirad  to  sutonit  a  Sectian  3  Affinnaiilve  Action  Plan,  pur-suant 
to  Section  3  of  the  Housing  and  Uroan  Oaveiocment  Act  of  1963,  with  my  bid 
proposal.    I  further  understand  tnat  if  this  plan  is  not  submittad  with  ,"ny 
bid  proposal   that  the  proposal  will   be  rajectad. 

CONTRACTOR: 


SIGNA^RE: 


DATE: 


Ass'stanca   '-   crcca^'-c   :.".■■:  s   z'ir. 
wi'!"!    ;e  ava'"aci=   zz  a'"    zzr.zrzczz'ri 
it   ""s  3cstcn   -.scav2 :  cc-ant   -■Jtr.cr"' "v 
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CERTIFICATION    OF   NONSEGREGATED    FACILITIES 


The   Bidder  certifies   that  he  does   not  maintain   or   provide  for  his   employees 
any  segregated   facilities  at  any  of  his  establishments,    and   that  he  does   not 
permit  his   employees   to   perform   their   services   at  any   location,    under  his 
control,    where   segregated   facilities   are  maintained.      The  bidder  certifies 
further  that  he  will   not  maintain   or  provide  for  his   employees   any   segregated 
facilities   at  any  of  his   establishments,    and   that  he  will    not  permit  his 
employees   to  perform   their   services   at  any   location   under  his   control   where 
segregated   facilities  are  maintained.      The   bidder  agrees  that  a   breach   of  this 
certification   will    be  a   violation   of  the   Equal   Opportunity  clause   in   any  con- 
tract resulting   from   acceptance  of  this   bid.    'As   used   in   this  certification,    the 
term   "segregated   facilities"   means   any  waiting   rooms,    work  areas,    restrooms 
and   washrooms,    restaurants   and   other  eating   areas,    timeclocks,    locker   rooms 
and  other  storage  or  dressing   areas,    parking   lots,    drinking   fountains,    recrea- 
tion  or  entertainment  areas,    transportation,    and   housing   facilities   provided 
for  employees   which   are  segregated   by  explicit  directive  or  are   in   fact  segre- 
gated on   the  basis  of  race,    color,    religion,    or  national   origin,    because  of 
habit,    local   custom,    or  otherwise.      The  bidder  agrees  that   (except  where  he 
has  obtained   identical   certification   from   proposed   subcontractors   for   specific 
time   periods)   he  will   obtain   identical   certifications   from   proposed   subcontrac- 
tors  prior  to  the  award   of  subcontracts   exceeding   $10,000  which   are   not 
exempt  from  the  provisions  of  the   Equal   Opportunity  clause,    and   that  he  will 
retain   such   certifications   in   his  files. 

Note:      The  penalty  for  making   false  statements   in   offers   is   prescribed   in 
18   U.S.C.    Section   1001. 


Date  ,    19 


(Name  of  Bidder) 
Official    Address   (including   ZIP   code):       By 

(Title) 
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NON-COLLUSION    AFFIDAVIT   OF    PRIME    BIDDER 


State  of ) 

)ss. 
County  of ) 


,    being   first  duly 


sworn   deposes   and   says  that: 

1.0     He  is   (owner,    partner,"  officer,'   representative,   or  agent)  of 

,    the   Bidder  that  has 

submitted   the  attached    Bid: 

2.0     He  is  fully   informed   respecting  the  preparation   and  contents  of  the 
attached   Bid  and  of  all   pertinent  circumstances   respecting   such   Bid; 

3.0     Such   Bid   is  genuine  and   is   not  a  collusive  or  sham   Bid; 

4.0     Neither  the  said    Bidder  nor  any  of  the  officers,    partners,    owners, 
agents,    representatives,    employees  or   parties   in    interest,    including  this 
affiant,    has   in   any  way  colluded,    conspired,    connived  or  agreed,    directly  or 
indirectly  with   any  other   Bidder,    firm  or  person   to   submit  a  collusive  or   sham 
Bid   in   connection   with   the  Contract  for  which  the  attached   Bid   has   been 
submitted  or  to   refrain   from  bidding   in   connection   with   such   Contract,   or  has 
in   any  manner,    directly  or  indirectly   sought  by  agreement  of  collusion  or 
communication  or  conference  with   any  other   Bidder,    firm  or  person   to  fix  the 
price  or  prices   in   the  attached   Bid  or  of  any  other   Bidder,   or  to  fix   any 
overhead,    profit  or  cost  element  of  the   Bid   price  or  the   Bid   price  of  any 
other   Bidder  or  to   secure  through   any  collusion   conspiracy,    connivance  or 
unlawful   agreement  any   advantage  against  the   Boston    Redevelopment  Authority 
or  any   person    interested   in   the   proposed   Contract;    and 

5.0     The   price  or   prices   quoted   in   the  attached    Bid   are  fair  and   proper 
and   are   not  tainted   by   any   collusion,    conspiracy,    connivance  or   unlawful 
agreement  on   the   part  of  the   Bidder  or  any  of  its   agents,    representatives, 
owners,    employees,    or   parties   in   interest,    including   this   affiant. 

(Signed) 


Title 
Subscribed   and   sworn   to  before  me 
this  day  of  ,    19 


Title 
My   commission    expires: 
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NON-COLLUSION    AFFIDAVIT   OF   SUBCONTRACTOR 


State  of.  .  . ) 

)ss, 
County  of .  .  . ) 


,    being   first  duly 


sworn  deposes  and   says  that: 

(T)      He   is   (owner,    partner,    officer,    representative,    or  agent)   of 

,    herein    referred   to  as 

the  "Subcontractor"; 

(2)     He  is  fully   informed   respecting  the  preparation   and  contents  of  the 
Subcontractor's   Proposal   submitted   by  the  Subcontractor  to  


,   the  Contractor  for  certain  work  in   connection 


with   the  Contract  pertaining   to  the 

Project  in  


(City  or  County  and   State) 

(3)  Such   Subcontractor's   Proposal    is   genuine  and   is   not  a  collusive  or 
sham   Proposal: 

(4)  Neither  the  Subcontractor   nor  any  of   its  officers,    partners, 
owners,    agents,    representatives,    employees  or   parties   in   interest,    including 
this   affiant,    has   in   any  way  colluded,    conspired,    connived  or  agreed,    directly 
or   indirectly,    with   any  other   Bidder,    firm  or  person   to   submit  a   collusive  or 
sham   Proposal   in   connection   with   such   Contract,    or  to   refrain   from   submitting 
a   proposal    in   connection   with   such   Contract,    or  has   in   any  manner,    directly 
or   indirectly,    sought  by   unlawful   agreement  or  connivance  with   any  other 
Bidder,    firm  or  person   to  fix  the  price  or  prices   in   said   subcontractor's 
Proposal,    or  to  fix   any  overhead,    profit  or  cost  element  of  the   price  or   prices 
in   said   Subcontractor's   Proposal,    or  to   secure   through   any  collusion   conspiracy, 
connivance  or   unlawful   agreement  any   advantage  against  the   Authority  or   any 
person   interested    in   the   proposed   Contract;    and 
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(5)     The  price  or  prices  quoted   in   the  Subcontractor's   Proposal   are  fair 
and   proper  and   are  not  tainted   by  any  collusion,    conspiracy,    connivance  or 
unlawful   agreement  on   the  part  of  the   Bidder  or  any  of  its  agents,    representa- 
tives,  owners,    employees,   or  parties   in   interest,    including  this  affiant. 


(Signed )_ 


Title 
Subscribed   and   sworn   to   before  me 

this  day  of  ,    19 


My  commission   expires: 
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STATEMENT  OF  BIDDER  OIJALIFKATTQNS 

All  questions  must  be  answered  and  the  data  given  must  be  clear  and  comprehensive. 
This  statement  must  be  notarized.  If  necessary,  questions  may  be  answered  on  separate 
attached  sheets.  The  Bidder  may  submit  any  additional  information  he  desires. 

1.0  Name  of  Bidder. 

2.0  Permanent  main  office  address. 

2. a  Treasury  Number  (Employer's  Identification  Number). 
3.0  When  organized. 

4.0  If  a  corporation,  where  incorporated. 
5.0  How  many  years  have  you  been  engaged  in  the  contracting  business  under  your 

present  firm  or  trade  name? 

5. a  Names  and  home  addresses  of  the  principal  officers  and  their  Social 
Security  Numbers. 
6.0  Contracts  on  hand:   (Schedule  these,  showing  gross  amount  of  each  contract  and 

the  approximate  anticipated  dates  of  completion.  Underline  those  which  are 

similar  in  magnitude,  type  of  work  and  complexity  covered  by  this  project). 

(Name  and  address  of  client  and  name  of  person  supervising  for  client). 
7.0  General  Character  of  work  performed  by  your  company. 
8.0  Have  you  ever  failed  to  complete  any  work  awarded  to  you?  If  so,  where  and 

why? 
9.0  Have  you  ever  defaulted  on  a  contract?  If  so,  where  and  why? 
10.0  List  the  more  important  contracts  recently  completed  by  you,  stating  approximate 

cost  for  each,  and  the  month  and  year  completed.   Underline  those  which  involve 

magnitude,  type  of  work  and  complexity  similar  to  this  project. 
11.0  List  your  major  equipment  available  for  this  contract. 
12.0  Experience  in  construction  work  similar  in  importance,  in  the  type  of  work  and 

complexity  covered  by  this  project. 
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13.0  Background  and  experience  of  the  principal. members  of  your  organization  including 

the  officers. 

14.0  Credit  available:  $ ;_ 

15.0  Give  bank  reference.   (Include  Address) 

16.0  Will  you,  upon  request,  fill  out  a  detailed  financial  statement  and  furnish 

any  other  information  that  may  be  required  by  the  Boston  Redevelopment  Authority? 
17.0  The  Undersigned  hereby  authorizes  and  requests  any  person,  firm  or  corporation 

to  furnish  any  information  requested  by  the  Boston  Redevelopment  Authority  in 

verification  of  the  recitals  comprising  this  Statement  of  the  Bidder's 

Qualifications. 
Dated  at  this  day  of  ,  19 . 


(Name  of  Bidder) 
By 


State  of )  Title_ 

County  of ) 


being  duly  sworn,  deposes  and  says  that  he 


is  of 


(Name  of  Organization) 
and  that  the  answers  to  the  foregoing  questions  and  all  statements  therein  contained 

are  true  and  correct.   Subscribed  and  sworn  to  before  me  this  day  of 

,  19  . 


Notary  Public 
My  commission  expires:  
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AGREEMENT   FOR   CONTRACT    FOR   STRUCTURAL   AND    FACADE    REPAIR   WORK 

378  COLUMBUS  AVENUE 
SOUTH    END   URBAN    RENEWAL   AREA 


THIS  AGREEMENT  made  this  day  of by  and 

between  a  corporation 

organized  and  existing   under  the  laws  of  the  State  of  


a  partnership  consisting  of  an   individual 

trading  as  hereinafter  called   "Contractor" 

and  the  Boston   Redevelopment  Authority,   hereinafter  called   "Authority". 

WITNESSETH,   that  the  Contractor  and  the  Authority  for  the  consideration 
stated   herein  mutually  agree  as  follows: 

ARTICLE  1.0  -  Statement  of  Work.      The  Contractor  shall  furnish  all   supervision, 
technical   personnel,    labor,   materials,   tools,   equipment  and   services,    including 
utility  and  transportation   services,   and   perform  and  complete  all   work  required 
for  the  construction  of  the  improvements  embraced   in  the  Contract  for  Structural 
and    Facade   Repair  Work,    378  Columbus  Avenue,    South    End   Project,    in   an 
efficient  and  workmanlike  manner,   to  the  degree  of  completeness   required,    in 

accordance  with  the  Specifications   in  the  all   in 

strict  accordance  with  the  Contract  Documents  for  the  Contract  for  Structural 

and   Facade   Repair  Work,    including  all   addenda  thereto  numbered  and 

dated  and  . 

ARTICLE  2.0  -  The  Contract  Price.  The  Boston  Redevelopment  Authority  will 
pay  the  Contractor  for  Performance  of  the  Contract  in  current  funds,  subject 
to  additions  and  deductions  as  provided   in  the  Section   -   CHANGES   IN   THE 

WORK   under   GENERAL   CONDITIONS,    PART   1,    THE   SUM   OF  

dollars.      ($ ). 

ARTICLE  3.0   -   Contract  Documents.      The  executed  Contract  Documents  shall 
consist  of  the  following  component  parts: 

3.1  This  Agreement 

3.2  Addenda 

3.3  Invitation  for  Bids 

3.4  Instruction  to  Bidders 

3.5  Signed   Copy  of  Bid 

3.6  General   Conditions,    Part  1   &   II 

3.7  Special   Conditions 

3.8  Technical   Specifications 

THIS  AGREEMENT,   together  with  other  documents  enumerated  in  this  Article  3.0, 
which   said  other  documents  are  as  fully  a  part  of  the  Contract  as  if  hereto 
attached  or  herein   repeated,   form  the  Contract  between  the  parties  hereto. 
In  the  event  that  any  provision   in   any  component  part  of  this  Contract  con- 
flicts with   any  proviso  of  any  other  component  part,   the  provision  of  the 
component  part  first  enumerated   in  this  Article  3.0  shall   govern,   except  as 
otherwise  specifically  stated. 
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IN   WITNESS  WHEREOF,    Che  parties  herato  have  caused   this 
Agreement  tc  be  e:<ecuted   in    THREE      original   copies  on   the  day   and   year 
first  aoove  written. 


Attest: 


CLantractar; 


ay - 


Tide 


C  Street  J 


Aooroved  as  to  farm: 


CCItyj 
BOSTON    REDEVELOPMENT  AUTHORITY 


General   Counsel 


Print  or  type  the  names   under 
neatn   all   Signatures) 


By. 


T!tl« 
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Certification 


_,    certify  that   I    am  tine 
of  tine  corporation   named   as 


Contractor   herein;    that  who   signed   this 

Agreement  on   behalf  of  the  Contracton,    was  then  - ; of  Said 

'corporation;    that  said   Agreement  was   duly  signed   for  an   in   behalf  of  said 
corporation   by  authority  of  its  governing   body,    and   is  within   the  scope  of  its 
corporate  powers. 


Corporate 
Seal 
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BOSTON    REDEVELOPMENT  AUTHORITY 


PERFORMANCE    BOND 


KNOW  ALL   MEN    BY   THESE    PRESENTS: 
That,   


An   individual,    a   partnership,    a  corporation  organized   under  the   laws  of  the 

of 


having   a  usual   place  of  business   at 
as   Principal,    and  


a  corporation   organized   under  the  laws  of  the 


of  which   company   is  authorized  to  transact 

the  business  of  suretyship  in  the  Commonweaith  of  Massachusetts  and  has  a 
usual  place  of  business  in  Boston,  Massachusetts  as  Surety,  are  holden  and 
stand  firmly   bound  and  obligated   unto  the   Boston    Redevelopment  Authority, 

as  Obligee,    in   the  sum  of  


dollars   ($ ),    lawful   money  of  the 


United   States  of  America,    for  payment  of  which,    well   and   truly  to  be  made, 
we  hereby,    jointly  and   severally,    bind  ourselves  and   each  of  us  our  heirs, 
executors,    administrators,    successors  and   assigns   by  these  presents. 

WHEREAS,    the  said   Principal   has   by  means  of  a   written   proposal, 

accepted   by  the  Boston    Redevelopment  Authority  on   the  day  of 

19 ,    entered   into  a  contract  with   the  said   Obligee,    a   copy  of 

which   agreement  is  attached   hereto  and   by   reference  made  apart  hereof; 

NOW,    THEREFORE,    THE   CONDITION   of  this  obligation    is   such   that   if 
the  said   Principal   shall   well   and  truly   keep  and   perform  all   the  agreements, 
terms  and   conditions  of  said   contract  on   his   part  to  be   kept  and   performed  or 
furnished,    this  obligation   shall   be  void;   otherwise,    it  shall    remain   in   full 
force  and   effect. 

And   the  said   Surety,    for  value  received,    hereby  stipulates  and   agrees 
that  no  extension  of  time,   or  change   in,    alteration  of,    or  addition   to  the 
terms  of  the  contract  or  the  specifications  accompanying   the  same  shall    in   any 
way  affect  its  obligations  on   this   bond,      and   it  does   hereby  waive  notice  of 
any   such   extension   of  time,    alteration   of,    or  addition   to   the   terms   of   the 
contract  or  to  the   specifications. 
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IN  WITNESS  WHEREOF,    we  have  hereunto  set  our  hands  and   seals  to 
this  bond  this  day  of T9 


WITNESS: 


(SEAL) 


WITNESS: 


Name  of  Surety 


(SEAL) 


(SEAL) 
Power  of  Attorney  for  person   signing  for  the  Surety  Company  must  be  attached 
CERTIFICATE   AS   TO   CORPORATE    PRINCIPAL 
(PERFORMANCE    BOND) 

I,   ,    certify  that   I    am  the 

of  the  corporation   named   as 

Principal   in  the  within   Bond;    that 


who  signed   the  said   Bond  on   behalf -of  the  Principal   was  then  

of  said   corporation;    that   I    know   his   signature  and   his   signature 

is  genuine;    and  that  said   Bond   was  duly   signed,    sealed   and   attested   for  and 
in   behalf  of  said   corporation   by  authority  of  its  governing   body. 


CORPORATE 

SEAL 

,    19 


BOSTON    REDEVELOPMENT   AUTHORITY 


LABOR    AND   MATERIALS    BOND 


KNOW   ALL   MEN    BY    THESE   PRESENTS: 
That 


an   individual,    a   partnership,    a  corporation  organized   under  the   laws  of  the 

of 


having  a   usual   place  of  business  at 
as   Principal,    and  


corporation   organized   under  the   laws  of  the 


of  which  company   is  authorized   to  transact  the 

business  of  suretyship   in   the  Commonwealth  of  Massachusetts  and   has  a   usual 
place  of  business   in   Boston,    Massachusetts,    as  Surety,    are  holden   and   stand 
firmly  bond   and  obligated   unto  the   Boston    Redevelopment  Authority  as  Obligee, 

in   the  sum  of  Dollars 

($ )   lawful   money  of  the   United   States  of  America,    for  payment 

of  which,    well   and   truly  to  be  made,    we  hereby,    jointly  and   severally,    bind 
ourselves  and   each   of  us  our  heirs,    executors,    administrators,    successors   and 
assigns   by  these  presents. 

WHEREAS,    the   said    Principal    has   by   means  of  a   written   proposal, 

accepted   by  the   Boston    Redevelopment  Authority  on   the  day  of 

,    19 ,    entered   into  a  contract  with   the  said   Obligee,    a  copy 

of  which   agreement  is   attached   hereto  and   by   reference  made  a   part  hereof: 

NOW,    THEREFORE,    THE   CONDITION   of  this  obligation   is   such   that   if 
the   said    Principal    shall    well   and   truly   pay   for  all    labor   and   materials   used   or 
employed   in    such   work,    and   for  all    appliance   and   equipment  employed    in   such 
work,    this   obligation    shall    be   void;    otherwise,    it   shall    remain   in   full   force 
and   effect. 
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And   the  said   surety,    for  value   received   hereby   stipulates  and   agrees 
that  no  extension  of  time,   or  change  in,    alteration  of,   or  addition  to  the 
terms  of  the  contract  or  the  specifications   accompanying  the  same  shall   in   any 
way  affect  its  obligations  on-  this   bond   and   it  does   hereby  waive  notice  of  any 
such   extension  of  time,    alteration   of  or  addition   to  the  terms  of  the  Contract 
or  to  the  specifications.  '■ 

IN   WITNESS  WHEREOF,    we  have  hereunto   set  our  hands  and   seals   to 
this   bond   this  day  of  19 . 

WITNESS: 


(SEAL) 


WITNESS: 


Name  of  Principal 


By. 


(SEAL) 


Name  of  Surety 


By. 


(SEAL) 
Power  of  Attorney  for   person   signing   for  the  Surety   Company   must  be  attached, 


CERTIFICATE  AS  TO  CORPORATE  PRINCIPAL 
(LABOR  AND  MATERIALS   BOND) 

I, certify  that  I  am  the 

of  the  corporation  named  as  principal    in 


the  within  Bond;     that  -_ who  signed  the  said 

Bond  on  behalf  of  the  Principal  was   then  ^of  said 

corporation;   that  I  know  his  signature  and  his  signature  hereto  is  genuine;  and 
that  said     Bond  was  duly  signed,   sealed,   and  attested  for  an  in  behalf  of  said 
corporation  by  authority  of  its  governing  body. 


CORPORATE 
SEAL 


10P4 
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GENERAL   SPECIFICATIONS 


GENERAL   CONDITIONS 


Part 


101.0  DEFINITIONS 

Wherever  used   in  any  of  the  Contract  Documents,    the  fallowing  means 
shall   be  given  to  the  terms  herein  defined: 

101.0  The  term   "Contract"   means  the  Contract  executed   by  the  Boston 

Redevelopment  Authority  and  the  Contractor,    of  which   these  GENERAL 
CONDITIONS   PART    I    AND    II    form  a  part.      The  documents  which  comprise  the 
Contract  are  set  forth   in  the  Agreement. 

101.2  a)       The  term   "Authority"   means  the  Boston   Redevelopment  Authority 
which   is  authorized  to  undertake  this   Contract. 

b)       The  term   "Property  Owner"   means  the  owner  of  the  property 
where  the  contract  work  will   be  performed. 

101.3  The  term  "Contractor"   means  the  person,   firm  or  corporation 
entering   into  the  Contract  with  the  Authority  to  construct  and   install   the 
improvements  embraced   in  this  Contract  for  structural   facade  and   repair 
work,   378  Columbus  Avenue,    Boston,   Massachusetts. 

101.4  The  term   "Project  Area"   means  the  site  of  the  Urban   Redevelopment 
Project  within  which  are  the  specified   Contract  Limits  of  the  improvements 
contemplated  to  be  constructed   in  whole  or  in   part  under  this  Contract. 

101.5  The  term   "Engineer"   means  the  inspector,   technician,   or  engineer 
in   charge,   employed   by  said   Authority  for  the  purpose  of  inspecting  and 
recommending  to  the  Authority   rejection  or  acceptance  of  the  work  embraced 
in  this  Contract  for  restoration   work,    the  said  engineer  acting  directly  or 
indirectly  through  any   Inspector  having  general   charge  of  the  work  or  through 
any  assistant  having   immediate  charge  of  a  portion  thereof  limited   by  the 
particular  duties  intrusted  to  him. 

101.6  The  term  "Local   Government"   means  the  City  of  Boston,   Massachusetts, 
within  which  the  Project  Area  is  situated. 

101.7  The  term   "Contract  Documents"   means  and   shall   include  the  following: 
Executed  Agreement,    Addenda   (if  any).    Invitation  for  Bids,    instructions  to 
Bidders,   Signed   Copy  of  Bid,    General   Conditions,    Parts   I   and   II,   Special 
Conditions,   and  Technical   Specifications. 

101.8  The  term  "Drawing"   mean  the  drawings  enumerated   in  the  SCHEDULE 
OF   DRAWINGS  or  as   listed   in  the  appropriate  subsection. 
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101.9  The   term    "Technical    Specifications"    means   that   part  of  the   Contract 
Documents   which   describes,    outlines    and    stipulates;      the   quality   of   the   mater- 
ials  to   be   furnished;    the   quality   of  workmanship    required;    and   the   methods   to 
be   used    in   carrying   out   the   construction    work   to   be   performed    under   this 
Contract. 

100.10  The  term  "Addendum"  or  "Addenda"  means  any  change,  revisions  or  clarifi- 
cations of  the  Contract  Documents  which  have  been  duly  issued  by  the  Authority  to 
prospective  Bidders  prior  to  time  of  receiving  bids. 


101.11  The  words  "approval  of  the  Authority"  or  "approved  by  the  Authority", 
shall  mean  an  approval  by  vote  of  the  Authority. 

101.12  The  words  "directed",  "required",  "permitted",  "ordered",  "designated", 
"prescribed",  or  words  of  like  import,  shall  mean  the  direction,  requirements, 
permission,  order,  designation,  prescription  etc.,  of  the  Authority's  authorized 
representative  and  similarly  the  words  "approved",  "acceptable",  "satisfactory",  or 
words  of  like  import,  shall  mean  approved  by,  or  acceptable  or  satisfactory  to  the 
Authority's  authorized  representative,  subject  in  each  case  to  the  final  determination 
of  the  Authority,  unless  otherwise  expressly  stated. 

102.0  SUPERINTENDENCY  BY  CONTRACTOR 

102.1  Except  where  the  Contractor  is  an  individual  and  gives  his  personal 
superintendence  to  the  work,  the  Contractor  shall  have  a  competent  superintendent, 
satisfactory  to  the  Authroity,  on  the  work  at  all  times  during  working  hours  with 
full  authority  to  act  for  him.  The  Contractor  shall  also  provide  an  adequate  staff 
for  the  proper  coordination  and  expediting  of  his  work. 

102.2  The  Contractor  shall  lay  out  his  own  work  and  he  shall  be  responsible 
for  all  work  executed  by  him  under  the  Contract.   He  shall  verify  all  figures  and 
elevations  before  proceeding  with  the  work  and  will  be  held  responsible  for  any 
error  resulting  from  his  failure  to  do  so. 

103.0  SUBCONTRACTS 

103.1  The  Contractor  shall  not  execute  an  agreement  with  any  subcontractor  or 
permit  any  subcontractor  to  perform  any  work  included  in  this  contract  until  he  has 
submitted  a  non-collusive  affidavit  from  the  subcontractor  in  substantially  the  form 
shown  on  the  following  page  and  has  received  written  approval  of  such  subcontractor 
from  the  Authority. 
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103.2 
for  cause. 


No  proposed  subcontractor  shall  be  disapproved  by  the  Authority  excep 


103.3  The  Contractor  shall  be  fully  responsible  to  the  Authority  for  the  ac 
and  omissions  of  his  subcontractors,  and  of  persons  either  directly  or  indirectly 
employed  by  them,  as  he  is  for  the  acts  and  omissions  of  persons  directly  employee 
by  him. 

103.4  The  Contractor  shall  cause  appropriate  provisions  to  be  inserted  in  a 
subcontracts  relative  to  the  work  to  require  compliance  by  each  subcontractor  witf 
the  applicable  provisions  of  the  Contract  for  Improvements  embraced  in  the  Site 
Preparation. 

103.5  Nothing  contained  in  the  Contract  shall  create  any  contractural  relati 
between  any  subcontractor  and  the  Authority. 

104.0  OTHER  CONTRACTS 

The  Authority  may  award,  or  may  have  awarded,  other  Contracts  for  additional 
work,  and  the  Contractor  shall  cooperate  fully  with  such  other  Contractors,  by 
scheduling  his  own  work  with  that  to  be  performed  under  other  Contracts  as  may  be 
directed  by  the  Authority.   The  Contractor  shall  not  commit  or  permit  any  act  that 
will  interfere  with  the  performance  of  work  by  any  other  Contractor  as  scheduled. 

105.0  FITTING  AND  COORDINATION  OF  THE  WORK 


The  Contractor  shall  be  responsible  for  the  proper  fitting  of  all  work  and  fo 
the  coordination  of  the  operations  of  all  trades,  subcontractors  or  material  men 
engaged  upon  this  Contract.   He  shall  be  prepared  to  guarantee  to  each  of  his  sub- 
contractors the  locations  and  measurements  which  they  may  require  for  the  fitting 
their  work  to  all  surrounding  work. 

106.0  MUTUAL  RESPONSIBILITY  OF  CONTRACTORS 

If,  through  acts  or  neglect  on  the  part  of  the  Contractor,  any  other  Contracti 
or  any  subcontractor  shall  suffer  loss  or  damage  on  the  work,  the  Contractor  shall 
settle  with  such  other  Contractor  of  subcontractor  by  agreement  or  arbitration,  if 
such  other  Contractor  or  subcontractor  will  so  settle.   If  such  other  Contractor  O' 
subcontractor  shall  assert 
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any  claim  against  the  Authority  on  account  of  any  damage  alleged  to  have 
been   so  sustained,   the  Authority  will   notify  this  Contractor,   who  shall   define 
at  his  own   expense  any  suit  based   upon   such   claim,    and,    if  any  judgement  of 
claims  against  the  Authority  shall   be  allowed,    the  Contractor  shall   pay  or 
satisfy  such  judgement  or  claim  and  pay  all   costs  and  expenses   in  connection 
therewith. 

107.0  PROGRESS  SCHEDULE 

107.1  The  Contractor  shall   submit  for  approval   immediately  after  execution  of 
the  Agreement,    a  carefully   prepared   Progress  Schedule,    showing  the  proposed 
dates  of  starting   and   completing  each  of  the  various   sections  of  the  work,   the 
anticipated  monthly  payments  to  become  due  the  Contractor,    and  the  accumulated 
percent  of  progress  each  month. 

107.2  Cost   Breakdown:      The  Contractor  shall   submit  to  the  Authority  a 
breakdown  of  his  estimated   cost  of  all   work,    so  arranged   and   itemized   as  to 
meet  the  approval  of  the  Authority.      This   breakdown   shall   be  submitted 
promptly  after  execution  of  the  agreement  and   before  any  payment  is  made  up 
to  Contractor  for  work  performed   under  the  Contract.      After  approval   by  the 
Authority,    the  prices  established   in   the  breakdown   shall   be  used   in  estimating 
the  amount  of  partial   payments  to  be  made  to  the  Contractor. 

107.3  The  values  employed   in  making   up  the  breakdown  are  for  the  purposes 
of  making   partial   payments  and  shall   not  be  taken   as  a  basis  for  additions  to 
or  deductions  from  the  Contract  Price. 

108.0  PAYMENTS  TO  CONTRACTOR 

108.1  Partial    Payments 

108.1 .1  The  Contractor  shall   prepare  his   requisition  for  partial   payments  as 
of  the  last  day  of  the  month   and   submit  it  with   the   required   number  of 
copies,    to  the  Authority  for  approval.      The  amount  of  the  payment  due  to  the 
Contractor  shall   be  determined   by  the  value  of  work  completed  to  date  and 
deducting   (1)   ten   percent  (10%  of  the  total   amount,    to  be   retained   until   final 
payment  and   (2)   the  amount  of  all   previous   payments.      The  total   value  of 
work  completed  to  date  shall   be  based   upon   the  estimated   quantities  of  work 
completed   to  date  on   each   item  and  the  unit  prices   bid   and   adjusted   in   accor- 
dance with  the  value  of  work  completed   to  date  on   approved  change  orders. 

108.1 .2  Monthly  or  partial   payments  made  by  the  Authority  to  the  Contractor 
are  moneys  advanced  for  the  purpose  of  assisting  the  Contractor  to  expedite 
the  work  of  construction.      All   material   and  completed   work  covered   by   such 
monthly  or  partial   payments   shall    remain   the  property  of  the  Contractor  and 
he  shall   be  responsible  for  the  care  and   protection  of  all   materials  and   work 
upon   which   payments   have  been   made.      Such   payments   shall   not  constitute  a 
waiver  of  the   right  of  the  Authority  to   require  the  fulfillment  of  all   terms  of 
the  Contract  and   the  delivery  of  all   improvements  embraced   in  this   Contract 
complete  and   satisfactory  to  the  Authority   in   all   details. 

108. 1  ■  3     Within   ten    (10)   days   after  the  general   contractor   receives   payment 
on   account  of  a   periodic  estimate  of  the   value  of  the  work   done,    he   shall    pay 
to  each   subcontractor  the  sum  contained   therein   for  the  value  of  said   sub- 


REHAB1/1/100184 

-29- 


contractor's  work,    less  any  amount  retained  therefrom  by  the  awarding  authority 
under  the  terms  of  the  general   contract  or  in  consequence  of  any   legal   pro- 
ceedings or  statutory   liens,    and   less  any  amount  due  the  general   contractor 
under  the  subcontract.      Not  later  than  the  sixty-fifth   (65)   day  after  each 
subcontractor  fully  completes  his   portion  of  the  work  in   accordance  with  the 
plans  and   specifications,   the  entire  balance  due  under  the  subcontract  shall 
be  due  the  subcontractor  and   shall   be  paid  to  the  general   contractor  by  the 
awarding   authority  for  the  amount  of  the  subcontractor  and   in   partial   payment 
of  the  amount  due  under  the  general   contract;    provided,    however,    that  the 
awarding   authority  may  withhold  from   such   partial   payment  all   amounts   retained 
by  the  awarding   authority  pending   its  determination  that  said   portion  of  the 
work  is   satisfactory  or  in   consequences  of  any   legal   proceedings  or  statutory 
liens.      The  general   contractor  shall   forthwith   pay  to  the  subcontractor  the 
full   amount  received  as  aforesaid   from  the  awarding  authority  for  the  account 
of  such   subcontractor  less  any  amount  due  the  general   contractor  under  the 
subcontract;    and   the  awarding  authority  may  take  such   steps  as   it  may  deem 
necessary  to  arrange  that  such   amounts  are  paid   by  the  general   contractor  to 
the  subcontractor  forthwith.      If,    within  ten   (10)   days  after  the  aforementioned 
sixty-five  (65th)  day,   the  subcontractor  has   not  received  from  the  general 
contractor  the  entire  balance  due  on   the  subcontract  less  the  aforesaid 
amounts,    the  subcontractor  shall   give  the  awarding   authority  and  the  general 
contractor  written   notice  of  such   failure  to   receive  payment  and  of  the  amount 
so  payable,    but  not  paid,    by  the  general   contractor.      There  upon  the  awarding 
authority  shall   make,   out  of  sums   payable  to  the  general   contractor  on  the 
general   contract,    direct  payment  to  the  subcontractor  of  the  entire  balance 
due  on   the  subcontract  less  the  aforesaid   amounts.      Such  direct  payment  by 
the  awarding   authority  to  any  subcontractor  and   any  payment  to  a  general 
contractor  for  the  account  of  a   subcontractor  as  hereinbefore  provided   shall 
discharge  the  obligation  of  the  awarding   authority  to  the  general   contractor 
to  the  extent  of  such   payment.      The  awarding   authority  shall   not  include  in 
any  direct  payment  made  to  a  subcontractor  pursuant  to  this   section   any 
amount  claimed   from  that  subcontractor  by  the  general   contractor  in   a   letter 
containing   a   breakdown  of  the  claim  and   sent  to  the  awarding   authority  within 
ten   days   after   receipt  by  the  general   contractor  of  the  copy  of  the   request  of 
the  subcontractor  to  the  awarding   authority  for  direct  payment. 

Upon   presentation   by  the  Contractor  of  certified   copies  of  paid   invoices  the 
Authority  may   include   in   the  estimate,    advance  payments  for  acceptable 
reinforcing   steel,    structural   steel,    piles,    pipe  or  other  non-perishable 
materials   purchased   expressly  for  the  work  and  delivered  on  the  work  and 
properly  stored  on  the  site,    by  which   materials  are  not  considered  as  erected 
or  complete  in   place  under  the  items  of  the  Contract,    and   for  which   partial 
payment  as   specified   in  the  foregoing   paragraph   would   not  be  made  until   such 
materials  were  erected  or  complete  in   place.      The  amount  to  be  included   in 
the  estimate  will   be  determined   by  the   Engineer  but  in   no  case  shall   it  exceed 
90%  of  the  value  of  the  materials  as   shown   by  the  certified   copies  of  paid 
invoices   nor   shall   payment  for  material   not  incorporated   in   the  work  exceed 
10%  of  the  total   contract  value  at  any  time  during   the  contract  period. 
Payment  will   not  be  approved   when   the  invoice  value  of  such   materials  as 
determined   by  the   Engineer  amounts  to   less  than   $1,000.00. 

Deductions   at   rate   and    in   amounts   which   are  equal    to  the   payments   will    be 
made  from   estimates   as   the  materials   are   incorporated   on   the   work. 
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Payments  for  the  materials,   as  aforesaid,    shall   not  in   itself  constitute 
acceptance  and  any  materials  which  do  not  conform  to  the  specification   shall 
be  rejected.      Further,    any  materials  which   becomes  excess  for  any   reason  and 
are  not  incorporated   in   the  work  shall,    if  paid  for,    have  their  value  deducted 
from  any  payment  to  the  Contractor  at  the  same  rate  they  were  paid  originally. 

108.2  Final    Payment 

108.2.1  After  final    inspection   and  acceptance  by  the  Authority  of  all   work 
under  the  Contract,    the  Contractor  shall- prepare  his   requisition   for  final 
payment  which   shall   be  the   lump   sum-  shown   in   the  Agreement  in   the  case  of  a 
lump   sum  contract  price  or  shall   be  based   upon   the  carefully  measured  or 
computed   quantity  of  each   item  of  work  at  the  applicable  unit  prices   stipulated 
in   the  Agreement  in   the  case  of  a   unit  price  contract.      The  forgoing   to  be 
adjusted   by  approved   Change  Orders. 

The  total   amount  of  the  final   payment  due  the  Contractor  under  this  contract 
shall   be  the  amount  as  described  above  less  all   previous  payments.      Final 
payment  to  the  Contractor  shall   be  made  subject  to  his  furnishing  the 
Authority  with   a   release  in   satisfactory  form  of  all   claims  against  the 
Authority  arising   under  and   by  virtue  of  this  contract,   other  than  such 
claims,    if  any,    as  may  be  specifically  excepted   by  the  Contractor  from  the 
operation  of  the   release  as   provided   under  the  section   entitled   DISPUTES 
under  GENERAL   CONDITIONS,    PART    I. 

In   consideration  of  the  execution  of  this  contract  by  the  Authority  the  Contractor 
agrees  that  simultaneously  with  the  acceptance  of  what  the  Authority  tenders 
as  the  final   payment  by  it  under  this  contract,    he  will   execute  and   deliver  to 
the  Authority  an   instrument  under  seal    releasing   and  forever  discharging  the 
Authority  of  and  from  any  and   all   claims,    demands   and   liabilities  whatsoever 
of  every   name  and   nature;    both   at  law  and   in   equity  arising  from,    growing 
out  of,   or  in   any  way  connected   with  this  contract,    save  only   such  claims, 
demands  and   liabilities  as   are  expressly  excepted   in   said   instrument. 

108.2.2  The  Authority   before  making   any   payment  including   the  final   payment, 
may   require  the  Contractor  to  furnish   releases  or  receipts  from  all   subcon- 
tractors  having   performed   any  work  and   all   persons   having   supplied  materials, 
equipment  (installed  on   the   Project)   and   services  to  the  Contractor,    if  the 
Authority  deems  the  same  necessary   in  order  to  protect  its   interest.      The 
Authority,    however,    may  if  it  deems  such   action   advisable  make  payment  in 
part  or   in   full   to  the  Contractor  without  requiring   the  furnishing  of  such 
releases  or   receipts  and   any  payments   so  made  shall   in   no  wise  impair  the 
obligations  of  any  surety  or  sureties  furnished   under  this  Contract. 

108.2.3  Withholding  of  any  amount  due  the  Authority   under  the  section 
entitled   "Liquidated   Damages"   under  SPECIAL   CONDITIONS,    shall   be  deduced 
from  the  final   payment  due  the  Contractor. 

108.3  Withholding   Payments 

The   Authority   may  withhold   from   any   payment  otherwise  due  the  Contractor 
so  much   as  may   be  necessary   to   protect  the  Authority  and   if  it  so  elects  may 
also  withhold   any  amounts   due  from  the   Contractor  to  any   subcontractors  or 
material   dealers,    for  work  performed  or  material   furnished   by   them.      The 
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The  total  amount  of  the  final  payment  due  the  Contractor  under  this  con- 
tract shall  be  the  amount  as  described  above  less  all  previous  payments. 
Final  payment  to  the  Contractor  shall  be  made  subject  to  his  furnishing 
the  Authority  with  a  release  in  satisfactory  form  of  all  claims  against 
the  Authority  arising  under  and  by  virtue  of  his  contract,  other  than  such 
claims,  if  any,  as  may  be  specifically  excepted  by  the  Contractor  from  the 
operation  of  the  release  as  provided  under  the  section  entitled  DISPUTES 
under  GENERAL  CONDITIONS,  PART  I. 

In  consideration  of  the  execution  of  this  contract  by  the  Authority  the 
Contractor  agrees  that  simultaneously  with  the  acceptance  of  what  the 
Authority  tenders  as  the  final  payment  by  it  under  this  contract,  he  will 
execute  and  deliver  to  the  Authority  an  instrument  under  seal  releasing 
and  forever  discharging  the  Authority  of  and  from  any  and  a-1 1  claims, 
demands  and  liabilities  whatsoever  of  every  name  and  nature,  both  at  law 
and  in  equity,  arising  from,  growing  out  of,  or  in  any  way  connected  with 
'  this  contract,  save  only  such  claims,  demands  and  liabilities  as  are 
expressly  excepted  in  said  instrument. 

108.2.2  The  Authority,  before  making  any  payment  including  the  final 
payment,  may  require  the  Contractor  to  furnish  releases  or  receipts  from 

all  subcontractors  having  performed  any  work  and  all  persons  having  supplied 
materials,  equipment  (installed  on  the  Project)  and  services  to  the 
Contractor,  if  the  Authority  deems  the  same  necessary  in  order  to  protect 
its  interest.  The  Authority,  however,  may  if  it  deems  such  action  advisable 
make  payment  in  part  or  in  full  to  the  Contractor  without  requiring  the 
furnishing  of  such  releases  or  receipts  and  any  payments  so  made  shall  in 
no  wise  impair  the  obligations  of  any  surety  or  sureties  furnished  under 
this  Contract. 

108.2.3  Withholding  of  any  amount  due  the  Authority  under  the  section 
entitled  "Liquidated  Damages"  under  SPECIAL  CONDITIONS,  shall  be  deducted 
from  the  final  payment  due  the  Contractor. 

108.3  Withholding  Payments 

The  Authority  may  withhold  from  any  payment  otherwise  due  the  Contractor  so 
much  as  may  be  necessary  to  protect  the  Authority  and  if  it  so  elects  may  also 
withhold  any  amounts  due  from  the  Contractor  to  any  subcontractors  or  material 
dealers,  for  work  performed  or  material  furnished  by  them.  The 

foregoing  provisions  shall  be  construed  solely  for  the  benefit  of  the  Authroity  and 
will  not  require  the  Authority  to  determine  or  adjust  any  claims  or  disputes  between 
the  Contractor  and  his  subcontractors  or  material  dealers,  or  to  withhold  any  moneys 
for  their  protection  unless  the  Authority  elects  to  do  so.  The  failure  or  refusal 
of  the  Authority  to  withhold  any  moneys  from  the  Contractor  shall  in  no  wise  impair 
the  obligations  of  any  surety  or  sureties  under  any  bond  or  bonds  furnished  under 
the  Contract. 

108.4  Payments  Subject  to  Submission  of  Certificate 

Each  payment  to  the  Contractor  by  the  Authority  shall  be  made  subject  to  the 
fol lowing: 

108.4.1  Submission  by  the  Contractor  of  all  written  certifications  required 
of  him  and  his  subcontractors  by  the  section  entitled  CONTRACTOR'S 
CERTIFICATES  under  GENERAL  CONDITIONS. 
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foregoing  provisions  shall   be  construed   solely  for  the  benefit  of  the  Authority 
and  will   not  require  the  Authority  to  determine  or  adjust  any  claims  or  dis- 
putes between  the  Contractor  and   his  subcontractors  or  material   dealers,   or 
to  withhold   any  moneys  for  their  protection   unless  the  Authority  elects  to  do 
so.      The  failure  or  refusal   of  the  Authority  to  withhold   any  moneys  from  the 
Contractor  shall   in   no  wise  impair  the  obligations  of  any  surety  or  sureties 
under  any  bond  or  bonds  furnished   under  the  Contract. 

108.4     Payments  Subject  to  Submission  of  Certificates 

Each   payment  to  the  Contractor  by  the  Authority  shall   be  made  subject  to  the 
following: 

108.4. 1  Submission   by  the  Contractor  of  all   written   certifications 
required  of  him  and   his   subcontractors   by  the  action   entitled 
CONTRACTOR'S   CERTIFICATES   under  GENERAL   CONDITIONS. 

108.4.2  That  no  payment  made  under  the  Contract  shall   act  as  a  waiver 
of  the  right  of  the  Authority  to   require  the  fulfillment  of  all  of  the 
terms  of  the  Contract. 

109.0  CHANGES    IN   THE  WORK 

109. 1  The  Authority  may  make  changes   in   the  scope  of  the  work  required  to 
be  performed   by  the  Contractor  under  the  Contract  or  by  making  addition 
thereto,   or  by  omitting  work  therefrom,    without  invalidating  the  Contract, 
and  without  relieving  or  releasing  the  Contractor  from  any  of  his  obligations 
under  the  Contract  or  any  guarantee  given   by  him  pursuant  to  the  Contract 
provisions,    and   without  affecting  the  validity  of  the  guaranty  bonds  and 
without   relieving  or  releasing   the  surety  or  sureties  of  said   bonds.      Ail   such 
work  shall   be  executed   under  the  terms  of  the  original   Contract  unless   it  is 
expressly   provided  otherwise. 

109.2  Except  for  the  purpose  of  affording   protection   against  any  emergency 
endangering   life  or  property,    the  Contractor  shall   make  no  change   in  the 
materials   used  or  in  the  specified   manner  of  constructing   and/or   installing  the 
Improvements  or  supply  additional    labor,    services  or  materials   beyond  that 
actually   required   for  the  execution  of  the  Contract,    unless   in   issuance  of  a 
written  order  from  the  Authority  authorizing  the  Contractor  to  proceed   with 
the  change.      No  claim  for  an   adjustment  of  the  Contract  Price  will   be  valid 
unless   so  ordered. 

109.3  If  applicable  unit  prices  are  contained   in   the  Agreement  (established  as 
a   result  of  either  a   unit  price  bid  or  a  Supplemental   Schedule  of  Unit  Prices). 
The  Authority  may  order  the  Contractor  to  proceed   with  desired  changes   in 
the  work,    the  value  of  such   changes  to  be  determined   by  the  measured 
quantities   involved   and  the  applicable  unit  prices   specified   in   the  Contract  as 
provided   in   Section   17.0  under   Instructions  to   Bidders. 

109.4  If  applicable  unit  prices  are   not  contained   in   the  Agreement  or  if  the 
total   net  change   increases  or  decreases   the  total   contract  price  more  than 
twenty-five   percent   (25%)   the   Authority   shall,    before  ordering   the   Contractor 
to  proceed   with   desired   changes,    request  an   itemized   proposal   from   him 
covering   the   work   involved    in    the  change  after   which    the   procedure   shall    be 
as   follows: 
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109.4.1  If  the  proposal   is  acceptable  the  Authority  will   prepare  the 
change  order  in  accordance  therewith  for  acceptance  by  the  Contractor 
and; 

1 09 . 4 . 2  if  the  proposal   is  not  acceptable  and   prompt  agreement  between 
the  two  parties  cannot  be  reached,   the  Authority  may  order  the  Contractor 
to  proceed   with  the  work  on   a  cost-plus   limited   basis.      A  cost-plus 
limited   basis   is  defined   as  the  net  cost  of  the  Contractor's   labor, 
materials  and   insurance  plus  fifteen   percent  (15%)  of  said   net  costs  to 
cover  overhead   and   profit,    and   total   cost  not  to  exceed   a   specified   limit. 

109.5   Each   change  order  shall   include  in   its  final  form: 

1 09 . 5 . 1  A  detailed   description  of  the  change  in  the  work. 

109.5.2  The  Contractor's   proposal    (if  any)  or  a  conformed   copy  thereof. 

109.5.3  A  definite  statement  as  to  the   resulting  change  in   the  contract 
price  and/or  time. 

1 09 . 5 . 4  The  statement  that  all   work  involved   in  the  change  shall   be 
performed   in  accordance  with   contract  requirements  except  as  modified 
by  the  change  order. 

110.0  CLAIMS    FOR    EXTRA   COSTS 

110.1  If  the  Contractor  claims  that  any  instructions  by   Drawings  or  other 
involve  extra  cost  or  extension  of  time,    he  shall,    within   ten   (10)  days  after 
the  receipt  of  such   instructions,    and   in   any  event  before  proceeding  to 
execute  the  work,    submit  his   protest  thereto  in   writing  to  the  Authority 
stating   clearly  and   in   detail   the  basis  of  his  objections.      No  such   claim  will   be 
considered   unless  so  made. 

110.2  Claims  for  additional   compensation   for  extra  work,    due  to  alleged 
errors   in   ground   elevations,    contour   lines,   or  bench   marks,    will   not  be 
recognized   unless  accompanied   by  a  certified   survey  data,    made  prior  to  the 
time  the  original   ground   was  disturbed,    clearly   showing   that  errors  exist 
which   resulted,   or  would   result,    in   handling   more  material,   or  performing 
more  work,    than   would   be   reasonably  estimated  from  the  Drawings  and   maps 
issued. 

110.3  Any  discrepancies  which   may  be  discovered   between   actual   conditions 
and  those   represented   by  the   Drawings   shall   at  once  be   reported  to  the 
Authority  and   work  shall   not  proceed,   except  at  the  Contractors   risk,    until 
written   instructions   have  been   received   by   him  from  the  Authority. 

110.4  If,   on   the   basis  of  the  available  evidence,    the  Authority  determines 
that  an   adjustment  of  the  Contract  Price  or  time  is  justifiable,    the  procedure 
shall    then    be  as   provided   for   in   Section    109   -   CHANGES    IN    THE   WORK    under 
GENERAL    CONDITIONS,    PART    I. 
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110.0  TERMINATION:      DELAYS,    AND    LIQUIDATED    DAMAGES 

111.1  Termination  of  Contract.      If  the  Contractor  refuses  or  fails  to  pro- 
secute the  work  with   such   diligence  as  will    insure   its  completion   within  the 
time  specified   in   these  Contract  Documents,   or  as  modified   as   provided   in 
these  Contract  Documents,   the  Authority,    by  written   notice  to  the  Contractor, 
may  terminate  the  Contractor's   right  to  proceed   with   the  work.      Upon   such 
termination,    the  Authority  may  take  over  the  work  and   prosecute  the  same  to 
completion,    by  contract  or  otherwise,    and  the  Contractor  and   his   sureties 
shall   be   liable  to  the  Authority  for  any  additional   cost  incurred   by  the 
Authority  in   its  completion  of  the  work  and  they  shall   also  be  liable  to  the 
Authority  for  liquidated  damages  for  any  delay  in  the  completion  of  the  work 
as   provided   below.      If  the  Contractor's   right  to   proceed   is  terminated,    the 
Authority  may  take  possession  of  and   utilize   in   completing  the  work  such 
materials,    tools,    equipment,    and   plant  as  may   be  on  the  site  of  the  work  and 
necessary  therefor. 

111.2  Liquidated   Damages  for   Delays.      If  the  work  is   not  completed   within, 
the  time  stipulated   in   Section   403.0   -   TIME   FOR   COMPLETION   AND  SEQUENCE 
OF  WORK   under  SPECIAL   CONDITIONS,    including   any  extensions  of  time  for 
excusable  delays  as  herein   provided,    the  Contractor  shall   pay  to  the 
Authority  as  fixed,    agreed,    and   liquidated   damages   (it  being   impossible  to 
determine  the  actual   damages  occasioned   by  the  delay)  for  each  calendar  day 
of  delay,    until  the  work  is  completed,    the  amount  as  set  forth   in 

Section   404.0   -   LIQUIDATED   DAMAGES   under  SPECIAL   CONDITIONS  and  the 
Contractor  and   his  sureties  shall   be  liable  to  the  Authority  for  the  amount 
thereof. 

111.3  Excusable  Delays.      The  right  of  the  Contractor  to  proceed  shall   not  be 
terminated   nor  shall   the  Contractor  be  charged   with   liquidated   damages  for 
any  delays   in  the  completion  of  the  work  due: 

111.3.1  To  any  acts  of  the  Government,    including   controls  or   restrictions 
upon  or  requisitioning  of  materials,    equipment,    tools  or   labor  by   reason 

of  war.    National    Defense,   or  any  other  national   emergency. 

111.3.2  To  any  acts  of  the  Authority; 

111.3.3  To  causes   not   reasonably  foreseeable  by  the  parties  to  this 
Contract  at  the  time  and   execution  of  the  contract  which   are  beyond  the 
control   and   without  the  fault  or  negligence  of  the  Contractor,    including, 
but  not   restricted   to,    acts  of  God   or  of  the  public  enemy,    acts  of  another 
Contractor  in   the   performance  of  some  other  contract  with  the  Authority, 
fires,    flood,    epidemics,    quarantine   restrictions,    strikes,    freight 
embargoes,    and   weather  of  unusual   severity  such   as   hurricanes,    tornadoes 
and  other  extreme  weather  conditions;    and 

111.3.4  To  any  delay  of  any   subcontractor  occasioned   by  any  of  the 
causes   specified   in   sub-paragraphs   111.3.1,    111.3.2   111.3.3  of  this 
paragraph   111.3. 

Provided,    however,    that  the   Contractor   promptly   notified   the  Authority  within 
ten    (10)   days   in   writing  of  the  cause  of  the  delay. 


REHABl/l/100184  -35- 


Upon   receipt  of  such   notification   the  Authority   shall   ascertain  the  facts  and 
the  cause  and   extent  of  delay,      if,    upon  the  basis  of  the  facts  and   the  terms 
of  the  Contract,   the  delay  is   property  excusable,    the  Authority  shall   extend 
the  time  for  completing   the  work  for  a   period  of  time  commensurate  with  the 
period  of  excusable  delay. 

112.0      ASSIGNMENT   OR    NOVATION 

The  Contractor  shall   not  assign  or  transfer,    whether  by  an   assignment  or 
novation,    any  of  its   rights,    duties,    benefits,    obligations,    liabilities  or 
responsibilities   under  this   Contract  without  the  written   consent  of  the 
Authority;    provided,    however,    that  assignments  to  banks,    trust  companies, 
or  other  financial   institutions  may  be  made  without  the  consent  of  the 
Authority.      No  assignment  or  novation  of  this   Contract  shall   be  valid   unless 
the  assignment  or  novation   expressly  provides  that  the  assignment  of  any  of 
the   Contractor's   rights  or  benefits   under  the  Contract   is   subject  to  a   prior 
lien   for  labor  performed,    services   rendered   and  materials,    tools  and 
equipment  supplied  for  the  performance  of  the  work  under  this  Contract  in 
favor  of  all   persons,    firms  or  corporations   rendering   such   labor  or   services 
or  supplying   such   materials,    tools  or  equipment. 

113.0  DISPUTES 

113.1  All   disputes 

113.1  All  disputes  arising  under  this  Contract  or  its  interpretation,  whether 
involving  law  or  fact  or  both,  or  extra  work,  and  all  claims  for  alleged  breach  of 
contract  shall  within  ten  (10)  days  of  commencement  of  the  dispute,  be  presented  by 
the  Contractor  to  the  Authority  for  decision.  All  papers  pertaining  to  claims  shall 
be  filed  in  quadruplicate.  Such  notice  need  not  detail  the  amount  of  the  claim  but 
shall  state  the  facts  surrounding  the  claim  in  sufficient  detail  to  identify  the 
claim  together  with  its  character  and  scop.   In  the  meantime,  the  Contractor  shall 
proceed  with  the  work  as  directed.   Any  claim  not  presented  within  the  time  limit 
specified  within  this  paragraph  shall  be  deemed  to  have  been  waived,  except  that  if 
the  claim  is  of  a  continuing  character  and  notice  of  the  claim  is  not  given  within 
ten  (10)  days  of  its  commencement,  the  claim  will  be  considered  only  for  a  period 
commencing  ten  (10)  days  prior  to  the  receipt  of  the  Authority  of  notice  thereof. 
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113.2  The  Contractor  shall  submit  in  detail  his  claim  and  his  proof  thereof. 
Each  decision  by  the  Authority  will  be  in  writing  and  will  be  mailed  to  the  Contractor 
by  re]gistered  mail,  return  receipt  requested. 

"113.3  If  the  Contractor  does  not  agree  with  any  decision  of  the  Authority  he 

shall  in  no  case  allow  the  dispute  to  delay  the  work  but  shall  notify  the  Authority 

promptly  that  he  is  proceeding  with  the  work  under  protest  and  he  may  then  except 
the  matter  in  question  from  the  final  release. 

113.4  The  Authority's  decision  shall  not  be  final  and  conclusive  but  the 
dispute  shall  be  tried  in  court  on  its  merits. 

114.0  TECHNICAL  SPECIFICATIONS  AND  DRAWINGS 

Anything  mentioned  in  the  Technical  Specifications  and  not  shown  on  the  Drawings, 
or  shown  on  the  Drawings  and  not  mentioned  in  the  Technical  Specifications,  shall  be 
of  like  effect  as  if  shown  on  or  mentioned  in  both.   In  case  of  a  conflict  between 
Drawings  and  Technical  Specifications,  the  Technical  Specifications  shall  govern. 
In  case  of  any  discrepancy  in  Drawings  to  Technical  Specifications,  the  matter  shall 
be  immediately  submitted  to  the  Authority,  without  whose  decision  said  discrepancy 
shall  not  be  adjusted  by  the  Contractor,  save  only  at  his  own  risk  and  expense. 

115.0  SHOP  DRAWINGS 

115.1  All  required  shop  drawings,  machinery  details,  layout  drawings,  etc., 
shall  be  submitted  to  the  Authority  in  5  copies  for  approval  sufficiently  in  advance 
of  requirements  to  afford  ample  time  for  checking,  including  time  for  correcting, 
resubmitting  and  rechecking  if  necessary.   The  contractor  may  proceed,  only  at  his 
own  risk  with  manufacture  or  installation  of  any  equipment  or  work  covered  by  said 
shop  drawings,  etc.,  until  they  are  approved  and  no  claim,  by  the  Contractor,  for 
extension  of  the  contract  time  will  be  granted  by  reason  of  his  failure  in  this 
respect. 

115.2  Any  drawings  submitted  without  the  Contractor's  stamp  of  approval  will 
not  be  considered  and  will  be  returned  to  him  for  proper  resubmittion.   If  any 
drawings  show  variations  from  the  requirements  of  the  Contract  because  of  standard 
shop  practice  or  other  reason,  the  Contractor  shall  make  specific  mention  of  such 
variation  in  his  letter  of  transmittal  in  order  that,  if  acceptable,  suitable  action 
may  be  taken  for  proper  adjustment  of  contract  price  and/or  time  otherwise  the 
Contractor  will  not  be  relieved  of  the  responsibility  for  executing  the  work  in 
accordance  with  the  Contract  even  though  the  drawings  have  been  approved. 

115.3  If  a  shop  drawing  is  in  accord  with  the  contract  or  involves  only  a 
minor  adjustment  in  the  interest  of  the  Authority  not  involving  a  change  in  contract 
price  or  time,  the  Authority  may  approve  the  drawing.   The  approval  shall  be  general, 
shall  not  relieve  the  Contractor  from  his  responsibility  for  adherence  to  the  contract 
or  for  any  error  in  the  drawing  and  shall  contain  in  substance  the  following: 

"The  modification  shown  on  the  attached  drawing  is  approved  in  the  interest  of 
the  Authority  to  effect  an  improvement  for  the  Project  and  is  ordered  with  the 
understanding  that  it  does  not  involve  any  change  in  the  Contract  Price  or  time; 
that  it  is  subject  generally  to  all  Contract  stipulations  and  covenants;  and  that  it 
is  without  prejudice  to  any  and  all  rights  of  the  Authority  under  the  Contract  and 
surety  bond  or  bonds." 
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116.0  REQUESTS  FOR  SUPPLEMENTARY  INFORMATION 

It  shall  be  the  responsibility  of  the  Contractor  to  make  timely  requests  of  the 
Authority  for  any  additional  information  not  already  in  his  possession  which  should 
be  furnished  by  the  Authority  under  the  terms  of  this  Contract,  and  which  he  will 
require  in  the  planning  and  execution  of  the  work.  Such  requests  may  be  submitted 
in  writing  from  time  to  time  as  the  need  is  approached,  but  each  shall  be  filed  in 
ample  time  to  permit  appropriate  action  to  be  taken  by  all  parties  involved  so  as  to 
avoid  delay.  Each  request  shall  be  in  writing,  and  list  the  various  items  and  the 
latest  date  by  which  each  will  be  required  by  the  Contractor.  The  first  list  shall 
be  submitted  within  two  weeks  after  Contract  award  and  shall  be  as  complete  as 
possible  at  that  time. 

The  Contractor  shall,  if  requested,  furnish  promptly  any  assistance  and  infor- 
mation the  Authority  may  require  in  responding  to  these  requests  of  the  Contractor. 
The. Contractor  shall  be  fully  responsible  for  any  delay  in  his  work  or  to  others 
arising  from  his  failure  to  comply  fully  with  the  provisions  of  this  Section. 

117.0  MATERIALS  AND  WORKMANSHIP 

117.1  Unless  otherwise  specifically  provided  for  in  the  Technical  Specifi- 
cations, all  workmanship,  equipment,  materials  and  articles  incorporated  in  the  work 
shall  be  new  and  the  best  grade  of  the  respective  kinds  for  the  purpose.  Where 
equipment,  materials,  articles  or  workmanship  are   referred  to  in  the  Technical 
Specifications  as  "equal  to"  any  particular  standard,  the  Authority  shall  decide  the 
question  of  equality. 

117.2  The  Contractor  shall  furnish  to  the  Authority  for  approval  the  manu- 
facturer's detailed  specifications  for  all  machinery,  mechanical  and  other  special 
equipment,  which  he  contemplates  installing  together  with  full  information  as  to 
type,  performance  characteristics,  and  all  other  pertinent  information  as  required, 
and  shall  likewise  submit  for  approval  as  required  full  information  concerning  all 
other  materials  or  articles  which  he  proposes  to  incporporate  in  the  work.   (See 
Section  118.0  -  SAMPLES,  CERTIFICATES  AND  TESTS  under  GENERAL  CONDITIONS,  PART  I). 

117.3  Machinery,  mechanical  and  other  equipment,  materials  or  articles  installed 
or  used  without  such  prior  approval  shall  be  at  the  risk  of  subsequent  rejection. 

117.4  Materials  specified  by  reference  to  the  number  or  symbol  of  a  specific 
standard,  such  as  an  A.S.T.M.  Standard,  a  Federal  Specification  or  other  similar 
standard,  shall  comply  with  requirements  in  the  latest  revision  thereof  and  any 
amendment  or  supplement  thereto  in  effect  on  the  date  of  the  Invitation  for  Bids, 
except  as  limited  to  type,  class  or  grade,  or  modified  in  such  reference.  The 
standards  referred  to,  except  as  modified  in  the  Technical  Specifications  shall  have 
full  force  and  effect  as  though  printed  therein. 

117.5  The  Authority  may  require  the  Contractor  to  dismiss  from  the  work  such 
employee  or  employees  as  the  Authority  may  deem  incompetent,  or  careless,  or  in- 
subordinate. 

118.0  SAMPLES,  CERTIFICATES  AND  TESTS 

118.1  The  Contractor  shall  submit  all  material  or  equipment  samples,  certificates, 
affidavits,  etc.,  as  called  for  in  the  contract  documents  or  required  by  the  Authority, 
promptly  after  award  of  the  Contract  and  acceptance  of  the  Contractor's  bond.   No 
such  material  or  equipment  shall  be  manufactured  or  delivered  to  the  site,  except  at 
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the  Contractor's  own  risk,  until  the  required  samples  or  certificates  have  been 
approved  in  writing  by_ the  Authority.  Any  delay  in  the  work  caused  by  late  or 
improper  submission  of.  samples  or  certificates  for  approval  shall  not  be  considered 
just  cause  for  an  extension  of  the  contract  time. 

Each  sample  submitted  by  the  Contractor  shall  carry  a  label  giving  the  name  of 
the  Contractor,  the  project  for  which  it  is  intended,  and  the  name  of  the  producer. 
The  accompanying  certificate  or  letter  from  the  Contractor  shall  state  that  the 
sample  complies  with  contract  requirements,  shall  give  the  name  and  brand  of  the 
product,  its  place  of  origin,  the  name  and  address  of  the  producer  and  all  specifica- 
tions or  other  detailed  information  which  will  assist  the  Authority  in  passing  upon 
the  acceptability  of  the  sample  promptly.   It  shall  also  include  the  statement  that 
all  materials  or  equipment  furnished  for  use  in  the  project  will  comply  with  the 
samples  and/or  certified  statements. 

118.2  Approval  of  any  materials  shall  be  general  only  and  shall  not  constitute 

a  waiver  of  the  Authority's  right  to  demand  full  compliance  with  Contract  requirements. 
After  actual  deliveries,  the  Authority  will  have  such  check  tests  made  as  it  deems 
necessary  in  each  instance  and  may  reject  materials  and  equipment  and  accessories 
for  cause,  even  though  such  materials  and  articles  have  been  given  general  approval. 
If  materials,  equipment  or  accessories  which  fail  to  meet  check  tests  have  been 
incorporated  in  the  work,  the  Authority  will  have  the  right  to  cause  their  removal 
and  replacement  by  proper  materials  or  to  demand  and  secure  such  reparation  by  the 
Contractor  as  is  equitable. 

118.3  Except  as  otherwise  specifically  stated  in  the  Contract,  the  costs  of 
sampling  and  testing  will  be  divided  as  follows: 

118.3.1  The  Contractor  shall  furnish  without  extra  cost,  including  packing 
and  delivery  charges,  all  samples  required  for  testing  purposes,  except 
those  samples  taken  on  the  project  by  the  Authority; 

118.3.2  The  Contractor  shall  assume  all  costs  of  retesting  materials 
which  fail  to  meet  contract  requirements; 

118.3.3  The  Contractor  shall  assume  all  costs  of  testing  materials  offered 
in  substitution  for  those  found  deficient;  and 

118.3.4  The  Authority  will  pay  all  other  expenses. 

119.0  PERMITS  AND  CODES 

119.1  The  Contractor  shall  give  all  notices  required  by  and  comply  with  all 
applicable  laws,  ordinances,  codes,  rules  and  regulations.  All  construction  work 
and/or  utility  installations  shall  comply  with  all  applicable  ordinances,  and  codes 
including  all  written  waivers.   Before  installing  any  work,  the  Contractor  shall 
examine  the  Drawings  and  Technical  Specifications  for  compliance  with  applicable 
ordinances  and  codes  and  shall  immediately  report  any  discrepancy  to  the  Authority. 
Where  the  requirements  of  the  Drawings  and  Technical  Specifications  fail  to  comply 
with  such  applicable  ordinances  or  codes,  the  Authority  will  adjust  the  Contract  by 
Change  Order  to  conform  to  such  ordinances  or  codes  (unless  waivers  in  writing 
covering  the  differences  have  been  granted  by  the  governing  body  or  department)  and 
make  appropriate  adjustment  in  the  Contract  Price. 

Should  the  Contractor  fail  to  observe  the  foregoing  provisions  and  proceed  with 
the  construction  and/or  install  any  utility  at  variance  with  any  applicable  ordinance 
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or  code,  including  any  written  waivers  (notwithstanding  the  fact  that  such  installa- 
tion is  in  compliance  with  the  Drawings  and  Technical  Specifications  the  Contractor 
shall  remove  such  work  without  cost  to  the  Authority,  but  a  Change  Order  will  be 
issued  to  cover  only  the  excess  cost  the  Contractor  would  have  been  entitled  to 
receive  if  the  change  had  been  made  before  the  Contractor  commenced  work  on  the 
items  involved. 

119. T.l  The  provisions  of  Section  429  of  the  State  Buildina  Code  relative 
to  the  Restoration  of  Historic  Buildings,  ie.  ,  Partially  Preserved'Sui Idinos  shall 
be  followed. 

119.2  The  Contractor  shall  at  his  own  expense,  secure  and  pay  to  the  appro- 
priate department  of  the  Commonwealth  of  Massachusetts  or  the  City  of  Boston,  the 
fees  or  charges  for  all  permits  for  street  pavements,  sidewalks,  sheds,  removal  of 
abandoned  water  taps,  sealing  of  house  connection  drains,  pavements,  cuts,  building, 
electrical,  plumbing,  water,  gas  and  sewer  permit  required  by  the  regulatory  body  or 
any  of  its  agencies. 

The  Contractor  shall  also  ascertain  from  the  Permit  Division  of  City  of  Boston 
Public  Works  Department  the  cost  of  pavement  opening  permits  which  he  must  pay  at 
his  own  expense  to  the  City  (which  will  not  include  any  monies  for  permanent  pavement 
repair)  for  pavement  openings  necessary  under  the  contract.  Said  permit  shall  not 
relieve  the  contractor  of  any  necessary  temporary  pavement  patching  required. 

Without  limiting  the  generality  of  the  foregoing,  the  Contractor  shall  at  his 
own  expense,  pay  for  the  services  of  any  concrete  or  other  inspectors  which  the 
Contractor,  under  any  applicable  law,  ordinance,  rule,  regulation,  or  code,  may  be 
required  to  employ  or  pay  directly  and  for  the  cost  of  obtaining  any  bond  or  security 
which,  under  any  applicable  law,  ordinance,  rule,  regulation  or  order  the  Contractor 
may  be  obliged  to  furnish  as  a  condition  to  obtaining  any  such  license  or  permit. 
It  shall  be  the  obligation  of  the  Contractor  to  make  all  necessary  applications  and 
to  take  all  steps  for  the  securing  of  permits  or  licenses,  to  attend  the  office  or 
offices  of  the  issuing  department  or  agency  and  to  receive  all  necessary  permits  or 
licenses  before  commencing  the  applicable  work. 

119.3  The  Contractor  shall  comply  with  applicable  laws  and  ordinances  govern- 
ing the  disposal  of  surplus  excavation,  materials,  debris  and  rubbish  on  or  off  the 
Project  Area  and  commit  no  trespass  on  any  public  or  private  property  in  any  opera- 
tion due  to  or  connected  with  the  Improvements  embraced  in  this  Contract. 

120.0  CARE  OF  WORK 

120.1  The  Contractor  shall  be  responsible  for  all  damages  to  persons  or  property 
that  occur  as  a  result  of  his  fault  or  negligence  in  connection  with  the  prosecution 
of  the  work  and  shall  be  responsible  for  the  proper  care  and  protection  of  all 
materials  delivered  and  work  performed  until  completion  and  final  acceptance,  whether 
or  not  the  same  has  been  covered  in  whole  or  in  part  by  payments  made  by  the  Authority. 

120.2  The  Contractor  shall  provide  sufficient  competent  watchmen,  both  day  and 
night,  including  Saturdays,  Sundays  and  Holidays  from  the  time  of  award  of  contract 
until  final  completion  and  acceptance. 

120.3  In  an  emergency  affecting  the  safety  of  life  or  property,  including 
adjoining  property,  the  Contractor,  without  special  instructions  or  authorization 
from  the  Authority  is  authorized  to  act  at  his  discretion  to  prevent  such  threatened 
loss  or  injury,  and  he  shall  so  act.   He  shall  likewise  act  if  instructed  to  do  so 
by  the  Authority.   Any  compensation  claim  due  the  Contractor  on  account  of  such 
emergency  work  as  determined  by  the  Authority,  will  be  processed  as  provided  in  the 
Section  109.0,  CHANGES  IN  THE  WORK  under  GENERAL  CONDITIONS,  PART  I. 
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120.4  The  Contractor  shall  avoid  damage  as  a  result  of  his  operations  to 
existing  sidewalks,  streets,  curbs,  pavements,  utilities,  (except  those  which  are  to 
be  replaced  or  removed)  adjoining  property,  etc.,  and  he  shall  at  his  own  expense 
completely  repair  any  damage  thereto  caused  by  his  operations. 

120.5  The  Contractor  shall  shore  up,  brace,  underpin,  secure,  and  protect  as 
may  be  necessary  all  foundations  and  other  parts  of  existing  structures  adjacent  to, 
adjoining,  and  in  the  vicinity  of  the  Site,  which  may  be  in  any  way  affected  by 
excavations  or  other  operations  connected  with  the  construction  of  the  Improvements 
embraced  in  this  Contract.  The  Contractor  shall  be  responsible  for  the  giving  of 
any  and  all  required  notices  to  any  adjoining  or  adjacent  property  owner  or  other 
party  before  the  commencement  of  any  work.  The  Contractor  shall  indemnify  and  save 
harmless  the  Authority  from  any  damages  on  account  of  settlement  or  the  loss  of 
lateral  support  of  adjoining  property  and  from  all  loss  or  expense  and  all  damages 
for  which  the  Authority  may  become  liable  in  consequence  of  such  injury  or  damage  to 
adjoining  property  and  to  adjoining  and  adjacent  structures  and  their  premises. 

121.0  ACCIDENT  PREVENTION 

121.1  The  Contractor  shall  exercise  proper  precautions  at  all  times  for  the 
protection  of  persons  and  property  and  shall  be  responsible  for  all  damages  to 
persons  or  property,  either  on  or  off  the  site,  which  occur  as  a  result  of  his 
prosecution  of  the  work.  The  safety  provisions  of  applicable  laws  and  building  and 
construction  codes  shall  be  observed,  and  the  Contractor  shall  take  or  cause  to  be 
taken  such  additional  safety  and  health  measures  as  the  Authority  may  determine  to 
be  reasonably  necessary.  Machinery,  equipment  and  all  hazards  shall  be  guarded  in 
accordance  with  the  safety  provisions  of  the  "Manual  of  Accident  Prevention  in 
Construction"  published  by  the  Associated  General  Contractors  of  America,  Inc.,  to 
the  extent  that  such  provisions  are  not  in  conflict  with  applicable  local  laws.  The 
contractor  shall  also  comply  with  the  "Construction  Safety  and  Health  Regulations" 
of  the  Occupational  Safety  and  Health  Administration  United  States  Department  of 
Labor. 

121.2  The  Contractor  shall  maintain  an  accurate  record  of  all  cases  of  death, 
occupational  disease,  and  injury  requiring  medical  attention  or  causing  loss  of  time 
from  work,  arising  out  of  and  in  the  course  of  employment  on  work  under  the  Contract. 
The  Contractor  shall  promptly  furnish  the  Authority  with  reports  concerning  these 
matters. 

121.3  The  Contractor  shall  indemnify  and  save  harmless  the  Authority  from  any 
claims  for  damages  resulting  from  personal  injury  and/or  death  suffered  or  alleged 
to  have  been  suffered  by  any  person  as  a  result  of  any  work  conducted  under  this 
contract. 

122.0  SANITARY  FACILITIES 

The  Contractor  shall  furnish,  install  and  maintain  ample  sanitary  facilities 
for  the  workmen.  As  the  needs  arise,  a  sufficient  number  of  enclosed  temporary 
toilets  shall  be  conveniently  placed  as  required  by  the  sanitary  codes  of  the  State 
and  City  of  Boston.   Drinking  water  shall  be  provided  from  an  approved  source,  so 
piped  or  transported  as  to  keep  it  safe  and  fresh  and  served  from  single  service 
containers  or  satisfactory  types  of  sanitary  drinking  stands  or  fountains.  All  such 
facilities  and  services  shall  be  furnished  in  strict  accordance  with  existing  and 
governing  health  regulations.  The  contractor  agrees  to  comply  with  Section  107  of 
the  Contract  Work  Hours  Safety  Act  (40  U.S.C.  327.5).   No  laborer  or  mechanic  shall 
be  required  to  work  in  surroundings  or  under  working  conditions  which  are  unsanitary, 
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hazardous,  or  dangerous  to  his  health  and  safety  as  determined  under  construction, 
safety,  and  health  standards  promulgated  by  the  Secretary  of  Labor.  These  require- 
ments do  not  apply  to  the  purchases  of  supplies  or  materials  or  articles  ordinarily 
available  on  the  open  market,  or  contracts  for  transportation  or  transmission  or 
intelligence. 

123.0  USE  OF  PREMISES 

123.1  The  Contractor  shall  confine  his  equipment,  storage  of  materials  and 
construction  operations  to  the  Contract  Limits  as  shown  on  the  Drawings  and  as 
prescribed  by  ordinances  or  permits,  or  as  may  be  directed  by  the  Authority,  and 
shall  not  unreasonably  encumber  the  site  or  public  rights-of-way  with  his  materials 
and  construction  equipment. 

123.2  The  Corftractor  shall  comply  with  all  reasonable  instructions  of  the 
Authority  and  the  ordinances  and  codes  of  the  City  of  Boston  and  Commonwealth  of 
Massachusetts,  regarding  signs,  advertising,  traffic,  fires,  explosives,  danger 
signals,  barricades  and  fire  prevention. 

124.0  REMOVAL  OF  DEBRIS,  CLEANING,  ETC. 

The  Contractor  shall,  periodically  or  as  directed  during  the  progress  of  the 
work,  remove  and  legally  dispose  of  all  surplus  excavated  materials  and  debris,  and 
keep  the  Project  Area  and  public  rights-of-way  reasonably  clear.   Upon  completion  of 
the  work,  he  shall  remove  all  temporary  construction  facilities,  debris  and  unused 
materials  provided  for  the  work,  and  put  the  whole  site  of  the  work  and  public 
rights-of-way  in  a  neat  and  clean  condition.  Trash  burning  on  the  site  will  not  be 
permitted. 

125.0  INSPECTION 

125.1  All  materials  and  workmanship  shall  be  subject  to  inspection,  examination, 
or  test  by  the  Authority  and/or  its  Inspector  at  any  and  all  times  during  manufacture 
or  construction  and  at  any  and  all  places  where  such  manufacture  or  construction  is 
carried  on.  The  Authority  shall  have  the  right  to  reject  defective  material  and 
workmanship  or  require  its  correction.   Unacceptable  workmanship  shall  be  satisfac- 
torily corrected.   Rejected  material  shall  be  promptly  segregated  and  removed  from 
the  Project  Area  and 

replaced  with  material  of  specified  quality  wihtout  charge  therefor.   If  the 
Contractor  fails  to  proceed  at  once  with  the  correction  of  rejected  workmanship  or 
defective  material,  the  Authority  may  by  contract  or  otherwise  have  the  defects 
remedied  or  rejected  materials  removed  from  the  Project  Area  and  charge  the  cost  of 
the  same  against  any  moneys  which  may  be  due  the  Contractor,  without  prejudice  to 
any  other  rights  or  remedies  of  the  Authority. 

125.2  The  Contractor  shall  furnish  promptly  all  materials  reasonably  necessary 
for  any  tests  which  may  be  required.   (See  Section  118.0,  SAMPLES,  CERTIFICATES  AND 
TESTS  under  the  GENERAL  CONDITIONS,  PART  I).  All  tests  by  the  Authority  will  be 
performed  in  such  manner  as  not  to  delay  the  work  unnecessarily  and  shall  be  made  as 
described  in  the  Technical  Specifications. 

125.3  The  Contractor  shall  notify  the  Authority  sufficiently  in  advance  of 
backfilling  or  concealing  any  facilities  to  permit  proper  inspection.   If  any 
facilities  are  concealed  without  approval  or  consent  of  the  Authority,  the  Contractor 
shall  uncover  for  inspection  and  recover  such  facilities  all  at  his  own  expense, 
when  so  requested  by  the  Authority. 
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Should  it  be  considered  necessary  or  advisable  by  the  Authority  at  any  time 
before  final  acceptance  of  the  entire  work  to  make  an  examination  of  work  already 
completed,  by  uncovering  the  same,  the  Contractor  shall  on  request  promptly  furnish 
all  necessary  facilities,  labor,  and  material. 

If  such  work  is  found  to  be  defective  in  any  important  or  essential  respect, 
due  to  fault  of  the  Contractor  or  his  subcontractors  he  shall  defray  all  the  expense 
of  such  examination  and  of  satisfactory  reconstruction.   If,  however,  such  work  is 
found  to  meet  the  requirements  of  the-  Contract,  the  actual  cost  of  labor  and  material 
necessarily  involved  in  the  examination  and  replacement,  plus  15  percent  of  such 
costs  to  cover  superintendence,  general  expenses  and  profit,  shall  be  allowed  the 
Contractor  and  he  shall  in  addition  if  completion  of  the  work  of  the  entire  Contract 
has  been  delayed  thereby,  be  granted  a  suitable  extension  of  time  on  account  of  the 
additional  work  involved. 

125.4  Inspection  of  materials  and  appurtenances  to  be  incorporated  in  the 
Improvements  embraced  in  this  Contract  may  be  made  at  the  place  of  production, 
manufacture  or  shipment,  whenever  the  quantity  justifies  it,  and  such  inspection  and 
acceptance,  unless  otherwise  stated  in  the  Technical  Specifications,  shall  be  final, 
except  as  regards  (1)  latent  defects,  (2)  departure  from  specific  requirements  of 
the  Contract,  (3)  damage  or  loss  in  transit,  or  (4)  fraud  or  such  gross  mistakes  as 
amount  to  fraud.   Subject  to  the  requirements  contained  in  the  preceding  sentence, 
the  inspection  of  material  as  a  whole  or  in  part  will  be  made  at  the  Project  Site. 

125.5  Neither  inspection,  testing,  approval  nor  acceptance  of  the  work  in 
whole  or  in  part,  by  the  Authority  or  its  agents  shall  relieve  the  Contractor  or  his 
sureties  of  full  responsibility  for  materials  furnished  or  work  performed  not  in 
strict  accordance  with  the  Contract. 

126.0  REVIEW  BY  THE  AUTHORITY 

The  Authority,  its  authorized  representatives  and  agents,  shall  at  all  times, 
have  access  to  and  be  permitted  to  observe  and  review  all  work,  materials,  equipment, 
payrolls,  personnel  records,  employment  conditions,  material  invoices,  and  other 
relevant  data  and  records  pertaining  to  this  Contract,  provided  however,  that  all 
instructions  and  approvals  with  respect  to  the  work  will  be  given  to  the  Contractor 
only  by  the  Authority  through  its  authorized  representative  or  agents. 

127.0  FINAL  INSPECTION 

127.1  When  the  Improvements  embraced  in  this  Contract  are  substantially  com- 
pleted, the  Contractor  shall  notify  the  Authority  in  writing  that  the  work  will  be 
ready  for  final  inspection  on  a  definite  date  which  shall  be  stated  in  such  notice. 
The  notice  shall  bear  the  signed  concurrence  of  the  representative  of  the  Authority 
having  charge  of  inspection  and  shall  be  given  at  least  ten  (10)  days  prior  to  the 
date  stated  for  final  inspection.   If  the  Authority  determines  that  the  status  of 
the  Improvements  is  as  represented  it  will  make  the  arrangements  necessary  to  have 
final  inspection  commenced  on  the  date  stated  in  such  notice  or  as  nearly  thereafter 
as  is  practicable.   The  Inspection  party  will  also  include  the  DHUD  Representative 
and  representatives  of  each  department  of  the  City  of  Boston  having  charge  of  improve- 
ments of  like  character,  when  such  improvements  are  later  to  be  accepted  by  the  City 
of  Boston. 
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128.0  DEDUCTION  FOR  UNCORRECTED  WORK 

If  the  Authority  deems  it  not  expedient  to  require  the  Contractor  to  correct 
work  not  done  in  accordance  with  the  Contract  Documents  an  equitable  deduction  from 
the  Contract  Price  will  be  made  by  agreement  between  the  Contractor  and  the  Authori 
and  subject  to  settlement,  in  case  of  dispute  as  herein  provided. 

129.0  INSURANCE 

129.1  Before  commencing  work  the  Contractor  shall  submit  copies  of  his  Workme 
Compensation  and  Manufacturer's  and'  Contractor' s  Public  Liabil ity  Insurance  policie 
to  the  Authority  for  review  and  approval.  He  shall  similarly  submit  his  subcontrac 
policies  of  similar  insurance  before  each  commences  work.  The  policies  submitted 
shall  be  scheduled  on  an  approved  form  to  be  supplied  by  the  Authority.  The  Author 
will,  in  writing,  identify  the  policies  and  indicates  its  approval  or  disapproval  o 
the  policies.  New  policies  from  other  companies  shall  be  provided  in  place  of  thos 
disapproved.  Such  insurance  shall  be  carried  with  financially  responsible  insuranc 
companies,  licensed  in  the  State  and  approved  by  the  Authority,  and  shall  be  kept  i 
force  until  the  Contractor's  work  is  accepted  by  the  Authority.  Contracts  of  insur 
(covering  all  operations  under  this  Contract)  which  expire  before  the  Contractor's 
work  is  accepted  by  the  Authority  shall  be  renewed  and  submitted  to  the  Authority 
for  its  approval.   Failure  to  maintain  the  insurance  coverage  required  hereunder 
shall  be  a  breach  of  this  contract  and  the  Authority  shall  have  the  right  in  additi( 
to  any  other  remedy  to  immediately  replace  any  cancelled  or  expired  policies  at  the 
Contractor's  expense.  

-[2S.Z  Workmen^s  Comognsation   insur^nca:     The  Conrractor  shail  czrry 

ar  rscujra  mat  aaequata  statutory  workman 's  Camcensatian   Insuranca  be 
carried  far  all  his  employees  and  those  of  his   subcantractcr-s  an  the 
prajeci  in  accardanca  witn  Stata  Workmen's  Camoensatian   Laws,   and  snail, 
in   addition,   provide,   wnere  practicaole,    Enioloyer^s  G^n^r^i   Liacjiity 
Insuranca  for  the  benefit  of  his  emoioyess  not  ;:rzzsc.sa  oy  sucn   ccm- 
pensation   laws,   and   proof  of  sucn  insuranca  satisfactory  to  the  Autnonty 
snail   be  given.     Satisfactory  cardficatas  of   saic  insuranca  snail   pe 
filed  with  the  Authority  prior  to  the  oracaration  of  uhe  construction 
contracts.     Tn^  Contractor  will   be  cnarged   with   the  rasocnsibiiity   rar 
prooer  and  ^c^QUZZa  Workman's   Comoensatjoi-.  coverage  for  all   his   sucsaauen 
aoeraticns,    ana  in   the  event  the  Contractors   policy  aoes  not  cover  each, 
and  every  subcontractor,    cartificatas  af  insuranca  issuac  on   policies 
covering  each   and  every   subcontractor,    snail   be  niedwith  the  Authority 
prior  to  the  commencament  of  such  subcontract  operations. 

The  Contractor  shall   give  written  or  printed  notica  to  all 
persons  under  contract  of  hire  with  him  and  to  every  person  with  wnom  he 
IS   acout  to  enter  into  a  contract  of  hire,    uhat  he  has   proviaed  ror         ^ 
oavment  to  injurac   amclcveas   by   insuring   as   orov.cec   uncer  ^..aoter^-^ 
^f   G5,-a,-3l    I  :ws       Tne   fareccinc   shall    aiso   acoiy  to   succontractors.       i  ne 
T.j_.  "-f  -ctfca  --   be   ccstec'^s    c'r3sc.-cec   bv   the   Cecartrient  cr   incustrai 
-ccica.nis   cf   T.z   Cornmcnwsaitr.   c:   '/lassac^usett.; . 
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129.3  Contractor's   Comprehensive  Manufacturers'   and   Contractors' 
Liability  and   Property   Damage   Liability   Insurance 

1.  The  Contractor  shall   carry  or  require  that  there  be  carried 
Comprehensive  General    Liability   Insurance  providing  for  a   limit  of 
not  less  than   $500,000.00  for  all   damages  arising  out  of  bodily 
injuries  to  or  death  of  one  person,   a  total    limit  of  not   less  than 
$1,000,000  for  all   damages  arising  out  of  bodily  injuries  to  or  death 
of  two  or  more  persons   in   any  one  accident  to  protect  the  Contractor 
and   his   subcontractors   against  claims  for  injury  to  or  death  of  one, 
or  more  than  one  person,    due  to  -accidents  which   may  occur  or 
result  from  operations  under  the  Contract.      Such   insurance  shall 
cover  the  use  of  all   equipment,    hoists,    motor  vehicles  on   the  site  or 
hauling  materials  or  debris  from  the  site.      The  Contractor  shall   also 
carry   Contractor's   Comprehensive   Property   Damage   Liability   Insurance 
providing  for  a   limit  of  not  less  than   $500,000.00  for  all   damages 
arising  out  of  injury  to  or  destruction  of  property   in   any  one 
accident,    and   subject  to  that  limit  per  accident,    a  total   (or 
aggregate)   limit  of  not  less  than   $1,000,000  for  all   damages  arising 
out  of  injury  to  or  destruction  of  property  during  the  policy  period. 

2.  Satisfactory  certificates  of  said   insurance  shall   be  filed  with  the 
Authority  prior  to  the  preparation  of  the  construction   contracts. 
The  Contractor  will   be  charged   with   the  responsibility  for  similar 
Public   Liability  protection  for  all   his   subcontract  operations,    and, 
in  the  event  that  the  Contractor's  policy  does  not  cover  each  and 
every  subcontractor,    certificates  of  insurance  issued  on   policies 
covering   each   and   every   subcontractor  shall   be  filed   with   the 
Authority   prior  to  the  commencement  of  such   subcontract  operations. 

129.4  Owner's   Protective   Liability    Insurance  and   Property   Damage: 

The  Contractor  shall   provide  the  Authority  an   insurance  policy  written 
in   the  name  of  the  Authority,    its   employees,    servants  and   agents,    to 
protect  them  from  any   liability  which   might  be   incurred   against  them  as 
a   result  of  any  operations  of  the  Contractor  or  his   subcontractors  or 
their  employees.      Such   insurance  shall   provide  for  a   limit  of  not  less 
than   $500,000.00  all   damages  arising  out  of  bodily   injuries  to  or  death  of 
one  person,    and   subject  to  that  limit  for  each   person,    a  total   limit  of  not 
less  than   $1,000,000  for  all   damages  arising  out  of  bodily   injuries  to  or 
death  of  two  or  more  persons   in   any  one  accident;    and   not  less  than 
$500,000.00  for  all   damages   arising  out  of  injury  to  or  destruction  of 
property   in   any  one  accident  and   subject  to  that  limit  per  accident,    a 
total   (or  aggregate)   limit  of  not  less  than   $1,000,000  for  all  damages 
arising  out  of  such   injury  or  destruction  of  property  during  the  policy 
period . 

129.5  Comprehensive  Automobile   Liability  and   Property   Damage   Insurance: 

The  Contractor  shall  carry  Comprehensive  Automobile  Liability  Insurance 
covering  all  owned  vehicles,  hired  vehicles  or  non-owned  vehicles  in  the 
amount  of  not  less  than  $500,000.00  for  all  damages  arising  out  of  bodily 
injuries   to  or  death   of  one  person   and   subject  to  that   limit  for  each 


REHAB1/M/1 00384 

-45- 


person,   a  total  of  not  less  than  $1,000,000.00  for  all   damages  arising  out 
of  bodily   injuries  to  or  death  of  two  or  more  persons   in  any  one  accident: 
and   Property   Damage  coverage  in  the  amount  of  not  less  than   $500,000.00 
for  all   damages  arising  out  of  injury  to  or  destruction  of  property. 

129.6  Insurance  Covering   Special    Hazards: 

Special   hazards   shall   be  covered   by   rider  or  riders  to  the   Public 
Liability  and   Property   Damage  insurance  policy  or  policies   hereinabove 
required   to   be  furnished   by  the  Contractor  or  by  separate  policies  of 
insurance  as  follows: 

1.  Property   Damage   Liability  arising  out  of  the  collapse  of  or  struc- 
tural  injury  to  any   building  or  structure  due  to  excavation 
(including   borrowing,    filling  or  backfilling   in   connection  therewith), 
cofferdam  work  or   removal   or   rebuilding  of  any  structural   support 
thereof. 

2.  Property   Damage   Liability  for  injury  to  or  destruction  of  property 
arising,    directly  or   indirectly,    from   blasting  or  explosions   however 
caused,   other  than   explosions  of  air  or  steam  vessels,    piping   under 
pressure,    prime  movers,    machinery  or  power  transmitting  equipment. 

3.  Property   Damage   Liability  for  injury  to  or  destruction  of  wires, 
conduits,    pipes,    mains,    sewers  or  other  similar  property,    or  any 
apparatus   in  connection  therewith,    below  the  surface  of  the  ground 
arising  from  and   during   the  use  of  mechanical   equipment  for  the 
purpose  of  excavating  or  drilling   within   project  limits;    injury  to  or 
destruction  of  property   at  any  time   resulting  therefrom. 

4.  The  Contractor   shall    require  similar   insurance  in   such   amounts  to 
be  taken  out  and  maintained   by  subcontractors. 

1 29 . 7  Fire   Insurance 

1.  During   the   progress  of  work  the  Contractor  shall   effect  and   maintain 
BUILDER'S    RISK    INSURANCE  ON    COMPLETED   VALUE    FORM   against 
loss   by  fire,    lighting,    windstorm,    hurricane,    cyclone,    tornado, 

hail,    explosion,    riot,    riot  attending   a   strike,    aircraft,    smoke  and 
vehicle  damage,    vandalism  and   malicious  mischief  upon   all   work   in 
place  and  all   material   stored   at  the  building   site,    whether  or  not 
covered   by  partial   payments  made  by  the  Authority.      This   insurance 
shall   be   in  an   amount  equal   to   100  percent  of  the  insurable  portion 
of  the  project  and   shall   be  for  the  benefit  of  the  Authority,    the 
Contractor  and   each   subcontractor  as  their  interest  may   respectively 
appear.      The  Contractor  shall   furnish   the  Authority  with  certified 
copies  of  the  policy  of  said   insurance  immediately   before  preparation 
on   the  construction   contracts. 

2.  Policies   shall   be  executed   with  the  construction   contract;    the 
policies   shall   be   issued   for  the   protection  of  the  Contractor  and   the 
Authority   and    its   agents. 
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3.        The  policy   shall    indicate  the  Authority  and   its  agents,    Contractor, 
and   all   Subcontractors  as  the  name  insured   with  the  loss  payable  to 
the  Authority  as  Trustee. 

130.0      PATENTS 

The  Contractor  shall   hold   and   save  the  Authority,    its  officers,    and 
employees,    harmless   from   liability  of  any   nature  or   kind,    including  costs 
and   expenses,   for,    or  on   account  of,    any   patented  or  unpatented   invention, 
process,    article,   or  appliance  manufactured  or   used   in  the  performance 
of  the  Contract,    including   its   use  by  the  Authority,    unless  otherwise 
specifically  stipulated   in  the  Technical   Specifications. 

131.0     WARRANTY   OF   TITLE 

No  material,    supplies,    or  equipment  for  the  work  shall   be  purchased 
subject  to  any  chattal   mortgage  or  under  a  conditional   sale  or  other 
agreement  by  which  an   interest  therein  or  in   any   part  thereof  is   retained 
by  the  seller  or  seller.      The  Contractor  shall   warrant  good   title  to  all 
materials,    supplies,    and  equipment  installed  or  incorporated   in  the  work 
and   upon   completion  of  all   work,    shall   deliver  the  same  together  with   all 
improvements  and   appurtenances  constructed   or  placed  thereon   by  him  to 
the  Authority  free  from  any  claims,    liens,    or  charges.      Neither  the 
Contractor  nor  any   person,    firm  or  corporation   furnishing   any  material 
or   labor  for  any  work  covered   by  this   Contract  shall   have  any   right  to  a 
lien   upon   any   improvement  or  appearance  thereon.      Nothing  contained   in 
this   paragraph,    however,    shall   defect  or   impair  the   right  of  persons 
furnishing  materials  or   labor  to   recover   under  any   bond   given   by  the 
Contractor  for  their  protection  of  any   rights   under  any   law   permitting 
such   persons  to   look  to  funds  due  the  Contractor  in  the  hands  of  the 
Authority.      The  provisions  of  this   paragraph   shall   be   inserted   in   all 
subcontracts  and   material   contracts  and   notice  of  its  provisions  shall   be 
given   to  all   persons  furnishing   materials  for  the  work  when   no  formal 
contract  is  entered   into  for   such   materials. 

132.0      GENERAL   GUARANTY 

Neither  the  final   certificate  of  payment  nor  any  provision   in   the  Contract 
nor  partial   or  entire  use  of  the  improvements  embraced   in  this   Contract 
by  the  Authority  or  the  public   shall   constitute  an   acceptance  of  work  not 
done  in   accordance  with   the  Contract  or   relieve  the  Contractor  of  liability 
in   respect  to  any  express  warranties  or   responsibility  for  faulty  materials 
or  workmanship.      The  Contractor  shall   promptly   remedy  any  defects   in 
the  work  and   pay  for  any  damages  to  other  work   resulting   therefrom 
which   shall   appear  within   a   period  of  12  months  from  the  date  of  final 
acceptance  of  the  work.      The  Authority  will   give  notice  of  defective 
materials   and   work  with   reasonable  promptness. 

133.0      CONTRACTOR    TO   MAKE   OWN    EXAMINATION 

Plans,    calculations,    estimates  of  quantities,    and   any   statements   made   in 
the    Instructions   to   Bidders   or  otherwise  as   to   the   conditions   under 
which   the  work   is   to   be   performed   are   not  guaranteed    by   the  Authority 
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to  be  correct  or  to  be  a  complete  representation  of  all  existing  data  on 
conditions  affecting  the  work,  and  the  Contractor  agrees  that  he  has 
made  his  own  examination  and  will  make  no  claim  for  damages  on  account 
of  any  errors,  inaccuracies  or  omissions  that  may  be  found. 

The  Contractor  shall  not  take  any  advantage  or  have  any  claim  for 
damages  on  account  of  any  discrepancy,  error  or  omission  in  any  plans, 
calculations,  estimates  of  quantities,  or  any  statement  made  in  the 
Instruction  for  Bidders  or  otherwise  as  to  the  conditions  under  which 
the  work  is  to  be  performed,  and  he  shall  report  such  discrepancy, 
error  or  omission  to  the  Authority  in  writing  as  soon  as  it  comes  to  his 
knowledge,  and  before  proceeding  with  wor-k  related  to  such  discrepancy, 
error  or  omission.   Any  correction  or  modification  of  the  Specifications 
may  be  made  by  the  Authority  when  necessary,  in  their  opinion,  for  the 
property  fulfillment  of  their  purpose  or  for  their  proper  interpretation. 


134.0  CONFLICT  OF  INTEREST 

The  contractor  agrees  to  comply  with  provisions  of  General  Laws  c.  268A  (the 
Conflict  of  Interest  Law).  The  Contractor  shall  not  act  in  collusion  with  any  ci 
officer,  agent,  or  employee,  or  any  other  party,  nor  shall  the  contractor  agree  t 
job-related  gifts,  regarding  this  contract  or  any  other  matter  in  which  the  Autho 
has  a  direct  and  substantial  interest.  The  contractor  agrees  to  incorporate  a 
provision  prohibiting  such  interest  in  all  subcontracts. 

135.0  ACCESS  TO  RECORDS 

The  Authority,  the  Department  of  Housing  and  Urban  Development,  the  Comptrol 
General  of  the  United  States,  or  their  duly  authorized  representatives,  shall,  fo 
period  of  three  years  after  completion  of  this  contract,  or,  for  such  longer  peri 
as  may  be  duly  authorized,  have  access  to  any  books,  documents,  papers  and  record: 
of  the  contractor,  which  are  pertinent  to  any  matter  covered  in  this  contract  for 
the  purpose  of  making  audit,  examination,  excerpt,  and  transcriptions. 

136.0  COMPLIANCE  WITH  CLEAN  AIR  ACT  AND  FEDERAL  WATER  POLLUTION  CONTROL  ACT 

136.1  The  contractor  stipulates  that  any  facility  to  be  utilized  in  the  per- 
formance of  this  contract  is  not  listed  on  the  List  of  Violating  Facilities  issuei 
by  the  Environmental  Protection  Agency  (EPA)  pursuant  to  40  CFR  15.20. 

136.2  The  Contractor  agrees  to  comply  with  all  the  requirements  of  section  '. 
of  the  Clean  Air  Act,  as  amended,  (42  USC  1857c-8)  and  section  308  of  the  Federal 
Water  Pollution  Control  Act,  as  amended  (33  USC1318)  relating  to  inspection,  moni 
toring,  entry,  reports,  and  information,  as  well  as  all  other  requirements  specif 
in  said  section  114  and  section  308,  and  all  regulations  and  guidelines  issued 
thereunder. 

136.3  The  Contractor  stipulates  that  as  a  condition  for  the  award  of  this 
contract  oromot  notice  will  be  given  of  any  noti  ^'i  cati  on  -^eca^'vea  "-^om  '."^e  Di'^ectc 
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Office  of  Federal  Activities,  EPA,  indicating  that  a  facility  utilized  or  to  be 
utilized  for  the  contract  is  under  consideration  to  be  listed  on  the  EPA  List  of 
Violation  Facilities. 

136.4  The  Contractor  agrees  that  it  will  include  or  cause  to  be  included  the 
criteria  and  requirements  in  paragrpah  (1)  through  (4)  of  this  section  in  every 
nonexempt  subcontract  and  that  it  will  take  such  action  as  the  Government  may  direc 
as  a  means  of  enforcing  such  provisions. 

137.0  PROJECT  SIGN   (A  SIGN  IS  NOT  REQUIRED  UNDER  THIS  CONTRACT) 

137.1  The  Contractor  is  required  to  erect  a  4'  x  8'  sign  which  contains  the 
following  message:  Construction  is  part  of  the  Boston  Redevelopmeni 

Authority's  program  of  public  improvements  for  the  Urban  Renewal 

Project.  Also  included  on  the  sign  is  the  name  of  the  B.R.A.  Director  and  the 
Mayor.  The  sign  should  be  installed  on  a  wooden  frame  with  skids  so  that  it  can  be 
relocated  to  the  area  where  the  construction  activity  is  taking  place  and  shall  be 
displayed  thorughout  the  duration  of  the  contract.  The  contractor  should  contract 
the  project  coordinator  and/or  the  public  information  officer  of  the  B.R.A.  prior  1 
fabrication  and  erection  of  the  sign  to  consult  on  the  working  and<^esign  of  the 
sign.  The  cost  of  the  project  sign  is  to  be  part  of  the  overall  contract  cost 
overhead  with  no  specific  unit  price  provided. 

138.0  REGULATION  FOR  THE  CONTROL  OF  NOISE 

The  contractors  attention  is  direct  to  the  Regulations  for  the  Control  of  Noi; 
in  the  City  of  Boston  promulgated  by  the  City  of  Boston  Air  Pollution  Control 
Commission  which  governs  noise  limits  of  Vehicles,  Machinery  and  Equipment. 
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39.0       REVISIONS  TO  CHAPTER  30,  GcNERAL  i^V/S,  ScCTIQNS  39G  and  39M. 


SECTION  I  .    Chapter  30  of  l-he  General   Laws  is  heraby  amsnded 


jt^-iiwiN   I  .    ^.naprer  ju  Qi  me  (general   Laws  is  neraay 
by  strilting  oul"  Saci-ion  39G,  as  mast  rscsnfly  amended  by  sacJ- 
chaofer  774  a?  rne  acts  of   1972  and  inserting  in  piaca  rhereof*  f 
foliowinn  section:  - 


ion  3  of 
[•he 


Section  39G  .     Upon  subsrontioi   completion  of  fhe  work  requirad 
by  c  co'ifrocr  wi  hh  fhe  commonweal  fh,   or  any  agency  or  political   sub- 
division thereof,    tor  [•he  consrruction;.  reconsrrucrion,   alteration,  re-  Applies  fo  all' con 
model  if^g,  repair  or  improvement  of  public  ways,   including  bridges  and        srrucrion  proiecTS 
other  Kinnwoy  srrucnjres,   sewers  and,   worer  mains,  airporrs  and  other  except  buildings 
oubiic  •.••"orks,   fhe  contractor  shall   present  In  writing  to  the  awarding 
author' tv  irs  certification  that  fhe  work  has  been  substantially  completed. 
Within  t*^/en^/-one  days  thereafter,    tfre  o'/zcrding  authorit/  shall   present 
to  ttie  contrcctor  either  a  written  declaration  thot  the  work  has  been 
substantially  completed  or  an  itemized  list  of  Incomplete  or  unsatisfactory 
work  ifc^s  required  by  the  contract  sufficient  to  demonstrate  fhot  the 

work  !;cis  not  been  substantially  completed.    The  awarding  authority  may     Contractor  IniHatsj 
include  with  such  list  a  notice  setting  forth  a  reasonable  time,   which  final   payments  pro 

shall   no''  in  any  event  be  prior  to  the  contract  comoletion  dote,  within  cedure 

which  i'"";  contractor  must  ochieve  substantial   completion  of  the  work. 
In  the  <5vent  that  the  av/crding  authority  fails  to  respond,   by  pre- 

sentalion  of  a  v/ritten  declaration  or  itemized  list  as  aforesaid,    to  Substantial   comply 

the  contractor's  csrti  ficotion  within  the  twenty-one  day  period,  in  fores  when  aoer 

the  ccTi '■rector' 5  certi  ffcotion  shell   take  effect  as  the  awcrding     •  fails  ro  respond 

author- 1  v's  declaration  that  the  work  has  been  substantially  com- 
pleted. 

'.Vifhin  sixty-five  days  after  the  effective  dote  of  a  declara- 
tion o'  ::  substanriol    completion,   the  awarding  authority  shell   pre- 
pare o'-^-i  forthwith  send  to  the  contractor  for  acceptance  a  sub- 
stantial  completion  estimate  for  fhe  quantity  and  pries  of  the  work 
done  (iivj  oil  but  one  percent  rctainage  on  that  work,    including  the 
quonf'i,  ,   pncs  and  all   buf  one  percent  ratoincrje  for  (•lie  undI?ourcd 
onrt  o>  '^ocM  v/crk   '^err.  and  extrc  v/crk  irem  in  disoute  bur  e;<ciuG:nG 

':-.e  d'^i-'jfed  pert   M-erso',    !  es:  rhg  esnmctea  cost  of  complering  oil  ■  , 

mcomplcrs  end  unsatisfactory  work   i.'ems  end   less  fh^   fcfci    oericcic 
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cco,.„o.  .„.  „., ,,,  t::"r,x :::-:;:.  it^/::^- . 

^o  safe  sacrfon  fh,Vty-nine  ?  she        "^^'  '  T  '""''"''  ^"°'^=- 

-no  .he  c^vc^a•;nc  author  .y  /o  j  ."7="  '"'  '     "  P— "  -'^Hoci-         S.c.cn^fc.'   cor 

c.3...ed  cccins.  T.e  control  bV.tcl;^:^"  ''  ■^"'■'.  ^'  =^"'^  '         '^'^^^^  ^^  -    ' 

sec^on  on  or  before  .he  date  herefn  obov-  se.  forth       ^he  .w     .• 
authority  shall  pay  to  the  contractor  latere.    L  1  '  !      •      l'^ 

would  have  be-n  due  ta  m.  "^"^  '"^^'=^*  °"  f^e  amount  wh,  ch 

==™ple,;on  «!,Wra  °he%T;  rr  ^""°"'  '°  "='  '"°"="'^=' 

:r;z.t::/: ;:; -VT.t:  ;:r"^;-  ---°'-      "^=r;vr 

or  to  the  date  of  payment  thirJ  u-         ""^^^=^°^  '"or  occaprance 

V-  =  o    payment  ttiereior,   v/hichever  Qcajr<:  t;r-f       r' 

-:zrt:^^t:^.;-l;^'  -  ---  ='°- ^";^'«'  ^-^ 

=y  =.u>,,  =,>and  n,s  c=n,.ol,    rh,  comrocrcr  shall   „„p|„,  ,„   .J^ 

«'cr.  .he  ,h,„  „n,r=,«  complefion  dot,,    wh.'chev-r  is  lc„.       If 

*.  «n.cc..=r  foils  ,0  complete  such  work  wi,Ki„,V;r;h  .,.,         .       ' 

owcrd.ng  cuJhorIfy  ..„oy,  ,ufas„u  =  ns  ,p  seven  days'  .-.I C^o  ^  '"  "  "'"'='  ^ 

'=  'He  con.acor  by  certified  ,„=l,,  ,„„„  ,ec;1p    .I^'-s.^r  '"„,  ■"^""■"  ''  "^^  ^^ 

cncr,_   tne   cost  o-  same  to  fha   contractor, 

V/Ifhin   .Vhfrry   coys   cfter  recafct  bv   ,'^o   -.vc-'in.         .'        ■ 

--     rem  .r,a    ccnrrcctor  stctma   ,'hcr  -II   ~>r  -k^  i 

r..,;ra^'  u      .1  ,  -  ~      ^     '"S  work  re- 

cu.rec  oy  rhe   conrract  has  been  ccmoi'pte"'     'h-  .,    -,  ^-  ■ 

r-_v.re    rrc    .cr^^w,ri^    send    ,'o    ^he    --r r    •-' 


::-ci  I 

'" -•'-    •'-'■■iwirn    senc^  ,\-i    ^^o    --^.. 

-^■"  ■  ~C.'e    "or    ,V-^    --C-.:  .,_, ^^    _    ■ 

"""  - •  ' ^    _ r    c 2    r  1     :  -  e    .v c r  -•     -  —  =, 


<     es3   c 


:=   ."o  -c;e 


~  -  *  ■    " '  ■   -  ■"!  c  ^v  s   ' '  ■  c .'    -v  c  r  *<   . .'  e  ■ 


.;;.^^1!;"V:";,;  ^::^':;7-^  ^^  -scr.:cc:=ry,    or  :nc:  dc^Jmenrc- 

--  ,.   rr.e   c.nr.ccr  nc3  ncr  cee.n   ccmofate-^       !rM---v--^ 
'    v  -^-cr:v   rcls.o  praccre  ond  send  fo  'he,ccn  tractor   ^..   f;"^'" 


Pitimarttf'  %vif^.Mi  thiyfy  dcy?  oUcr   rocCi>'.  0-''  ••■ci-icc   O''  complciicn, 

M'.c   r:-.  -r.  cnn/-,  ouflicril/   -JinM    pny    fo   Mic-    COi-lrcclor    Infcfc:.'    nn    trie 

omoui''    -.ylu'cii  -^ouid  hcvr?   been  due   'o  rr.e    con-rocfor   pur$ucnf   Ic 

sur.h   f."--'i(   c:.'irncf2  cf  fne  rafe  hersfnci-cv;  crov.'ded  frcm  Mie 

^hirtlc'l.  day    ahsr  sucii  complefiort  unn!   ^hs  acre  on  wMch  fn« 

av/ordl'iri  aufhorlr.y  sends  fiie  final   es.N'mcra  fo  l-he  conrroci-or   for 

occ2p'nnc2  or  Hie  date  o-   paymGnf  fherefor,   wnichever  occms   firs.', 

provi'd'-d  fho/;  fhe  owcrdmg  oufhon'fy's  inspecrion  shows  thor  no  work 

Irams  r-quired  by   Mis  conlracJ-  remain  inccrriplera  or  unsoMj.'aci-cry  ,  I 

Infarssf  snail   nof  be  pcid  ners-jndsr  on  amounfs  for  which   inferesr  Is 

required  fo  be  paid  in  ccnnecrion  wifr;  Mne  subs.'-anri-ai    ccmplerion  esl-i- 

r.iai-e  a<  iiereincbovs  ^o^'^dsd.     Tns  ov/crding  aufhoril-y  shall   include 

fhe  omounl-  of  fhe  inferasf  required  l-o  be  paid  hereunder  in  fhe  final 

asi'irnat'?  . 

T.-a  awarding  Gul'hcri^y  shall   pay  the  amount-  due  pursuanr  to 
any  p»»riodIc,    subsJ-onfial    complefion  or  Final   e'sfimofs  v/ifhin   rhirty-  35  ^ays  ^o  p- 

five  dnv;  offer  recsipf  of  writren  acceptance  for  such  esfimafe  from  periodic  esfi 

fhe  confraci-cr  and  shall   pay  'interest  on  fhe  omounf  due  pursuonf  fo 
such  estimare  at  fhe  raJ-e  hereinabove  provided  from  fhaf  f^ir^y-fif^h 
day  fo  the  dafe  O''   poymsn,''. 

(•■lo  periodic,   subsi■an^lal   complefion  or  final   es^ima^3  or  ccceof- 
ancs  or  paymenJ'  f hereof  shall   bar  a  confrocfor  from  reserving  oil  riahfs 
fo  dispt/fe    fhe  quonfify  ond  omounf  of,    or  fhe  failure  of  fhe  av/arding 
oufhoril/  fo  approve  a  quantify  and  amounf  of,   all   or  parr  of  any  wcr'< 
ifem  or  fi.xtra  wcr'<  ifem. 

S'-bsfanfiol    complefion,    for  fhe  ourposes  O'"  fhis  secfion,   shell   mecn 
eifher  fhcf  fhe  worl<  required  by  fhe   confrccf  has  been  comolered  sxcepr 
for  '.vcrk  having  Q  confrocf  crice  of  less  fhcn  one  percenf  of  fre  fhen  Oefinihicn  of 

adjusfe':'  forai    confrccf  price,    cr  subsfcnficl!  /  ell   of  fhe  work  has  been  compleficn 

complcjfsd  and  opened  fo  public  use  except"  for  minor  incompiafe  or  un- 
sof isfoctory  work  ifems  fhcf  do  nof  maferiall/  impair  fhe  usefulness  of 
flie  wck  required  by  fhe  contract . 

SECTION   2.     Secfion  39M  o?  :oid  chcpfer  30  is  heraby  am.ended 
by  inseriira  offar  fhe  /irsf  senfence  fhe  foMo'-ving  fv/o  senfenc2S:   -  Bid  bonds  fo  t 

Every  h>d  for'such  contract  shall   be  accompanied  by  a  bid  deposit  in  In  liau  of  cos 

the   Fern  of  a  bid  bond,    or   cash,    or  a  carfiFlgd   check  on,    or  o  fracsur- 
ar's  o''   r-jshie'''s  ciieck   issued  by,   a  resccnsibie  bcnk  or   tr-^'sr   ccnrc"/, 
zzyz'r.'r   'o   'he   c^.'crdinc  cufi'crity.     Such  bid  dapcsif  slicil    be   '■'■  cr. 
cmc'jnr  -lot   'es3  ihcn  Nve  percent  c'  'He  vclus  c'   fhe   rroccsac  '.vcrk, 
cs  e5f:'"":red   by   ^hs  cwcrdinc   oufhcrifv      buf  m  r.c   event   !es'.   '~c.~   ens 


.^ '  I  w .  i 


C  T  I  C  N    3  .     This  c  c  ■   s  n  c :  '    n  c  r   he   zcz'  '  zzz>  e    " ::    :  r  n :  -  c  c: 
cr    'c    ,cnucry    "irs,',    -lire'cen    ~u"be:  -   zr.z   3e-.-en;  •.■ -s  ,  :■:  . 
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GENERAL  SPECIFICATIONS 


GENERAL  CONDITIONS 


PART  II 


^:(  ^^ 


(LABOR- STANDARDS  PROVISIONS) 


201.0  DEFINED  TERMS 


Except  where  the  context  clearly  indicates  otherwise,  the  following  terms  as 
used  in  these  Labor-Standards  Provisions,  shall  have  the  meanings  ascribed  to  them 
in  this  Section.  The  term,  "Subcontractor",  means  any  Subcontractor  whose  subcontract 
covers  any  of  the  work  covered  by  this  Contract.   The  term,  "subcontract",  means  any 
subcontract  which  calls  for  the  performance  of  any  of  the  work,  covered  by  this 
Contract. 

202.0  MINIMUM  WAGE  RATES  FOR  LABORERS  AND  MECHANICS 

All  laborers  and  mechanics  employed  upon  the  work  covered  by  this  Contract 
shall  be  paid  unconditionally  and  not  less  often  than  once  each  week,  and  without 
subsequent  deduction  or  rebate  on  any  account  (except  such  payroll  deductions  as  are 
made  mandatory  by  law  and  such  other  payroll  deductions  as  are  permitted  by  applic- 
able regulations  issued  by  the  Commissioner  of  Labor  and  Industries,  Massachusetts 
Department  of  Labor  and  Industries,  pursuant  to  the  Anti-Kickback  Rules  hereinafter 
identified),  the  full  amounts  due  at  time  of  payment  computed  at  wage  rates  not  less 
than  those  contained  in  the  wage  determination  decision  of  said  Commissioner  of 
Labor  and  Industries  which  is  set  forth  below  and  made  a  part  hereof,  regardless  of 
any  contractual  relationship  which  may  be  alleged  to  exist  between  the  Contractor  or 
any  Subcontractor  and  such  laborers  and  mechanics.  All  laborers  and  mechanics 
employed  upon  such  work  shall  be  paid  in  cash,  except  that  payment  may  be  by  check 
if  the  employer  provides  or  secures  satisfactory  facilities  approved  by  the  Boston 
Redevelopment  Authority  for  the  cashing  of  the  same  without  cost  or  expense  to  the 
employee. 
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Sec.  15  Payments  by  employers  to  health  and  welfare  and  pension  plans  under 
collective  bargaining  agreements  or  understandings  between  organized  labor  and 
employers  shall  be  included  for  the  purpose  of  establistiing  minimum  wage  rates  as 
herein  provided. 

9 

Sec.  27  The  aforesaid  rates  of  wages  in  the  schedule  of  wages  shall  include 
payments  by  employers  to  health  and  welfare  and  pension  plans  as  provided  in  the 
previous  secion,  and  such  payments  shall  be  considered  as  payments  to  persons  under 
this  section  performing  work  as  herein  provided.  Any  employer  engaged  in  the  con- 
struction of  such  works  who  does  not  make  payments  to  a  health  and  welfare  and  to  a 
pension  plan,  where  such  payments  are  included  in  said  rates  of  wages,  shall  pay  the 
amount  of  said  payments  directly  to  each  employee  engaged  in  said  construction. 

203.0  UNDERPAYMENTS  OF  WAGES  OR  SALARIES 

In  case  of  underpayment  of  wages  or  salaries  by  the  contractor  or  by  any 
Subcontractor  to  laborers,  mechanics  or  technical  employees  employed  by  the  Contractor 
or  Subcontractor  upon  the  work  covered  by  this  Contract,  the  Authority  in  addition 
to  such  other  rights  as  may  be  afforded  it  under  this  Contract  may  withhold  from  the 
Contractor,  out  of  any  payments  due  the  Contractor,  so  much  thereof  as  the  Authority 
may  consider  necessary  to  pay  such  laborers,  mechanics  or  technical  employees  the 
full  amount  of  wages  or  salaries  required  by  this  Contract.  The  amount  so  withheld 
shall  be  disbursed  by  the  Authority,  for  and  on  account  of  the  Contractor  or  the 
Subcontractor  (as  may  be  appropriate),  to  the  respective  laborers,  mechanics  or 
technical  employees  to  whom  the  same  is  due. 

204.0  CONTRACTOR'S  CERTIFICATES 

Before  each  payment  by  the  Authority  to  the  Contractor  under  this  Contract,  the 
Contractor  shall  furnish  the  Authority  with  his  certificate,  in  duplicate,  substan- 
tially to  the  effect  that  the  Contractor  and  each  Subcontractor  has  complied  with 
the  wage  and  other  Labor-Standards  Provisions  of  this  Contract  which  pertain  to 
laborers  and  mechanics  employed  upon  the  work  covered  by  this  Contract  or  that  there 
is  an  honest  dispute  with  respect  to  such  provisions.  The  form  of  the  certificates 
to  be  used  will  be  furnished  by  the  Authority. 

205.0  NON-DISCRIMINATION 

There  shall  be  no  discrimination  by  the  Contractor  or  by  any  Subcontractor 
against  any  employee  or  applicant  for  employment  on  the  work  covered  by  this  Contract 
because  of  race,  color,  religion,  sex  or  national  origin.   "The  Contractor  will 
cause  the  foregoing  provision  to  be  inserted  in  all  Subcontracts  for  any  work  covered 
by  this  Contract,  provided  that  the  foregoing  provisions  of  this  Paragraph  205.0 
shall  not  apply  to  Contra:cts  or  Subcontracts  for  standard  commercial  supplies  or  raw 
materials.  The  Contractor  will  post,  and  will  cause  each  Subcontractor  thereunder 
whose  Subcontract  calls  for  any  work  covered  by  this  Contract  to  post,  in  conspicuous 
places  available  to  their  respective  employees  and  applicants  for  employment  for 
work  to  which  the  non-discrimination  provisions  of  this  Paragraph  apply,  notices  to 
be  provided  by  the  Authority  relative  to  the  applicable  provisions  of  this  Paragraph". 

This  provision  shall  include,  but  not  be  limited  to,  the  following:   Employment, 
upgrading,  demotion  or  transfer;  recruitment  or  recruitment  advertising;  layoff  or 
termination  rates  of  pay  or  other  forms  of  compensation;  and  selection  for  training, 
including  apprenticeship. 
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206.0  EMPLOYMENT  OF  CERTAIN  PERSONS  PROHIBITED 

No  person  who,  at  the  time,  is  serving  sentence  in  a  penal  or  correctional 
institution  shall  be  employed  on  the  work  covered  by  this  Contract. 

207.0  REGULATIONS  PURSUANT  TO  ANTI-KICKBACK  RULES 

The  Contractor  shall  comply  with  the  applicable  regulations  (a  copy  of  which  is 
attached)  made  pursuant  to  the  Anti-Kickback  Rules  and  any  amendments  or  modifica- 
tions thereof,  shall  cause  appropriate  provisions  to  be  inserted  in  Subcontracts  to 
insure  compliance  therewith  by  all  Subcontractors  subject  thereto,  and  shall  be 
responsible  for  the  submission  of  affidavits  required  of  Subcontractors  thereunder. 

208.0  EMPLOYMENT  OF  LABORERS  OR  MECHANICS  NOT  LISTED  IN  AFORESAID 
WAGE  DETERMINATION  DECISION 

In  case  it  becomes  necessary  for  the  Contractor  or  any  Subcontractor  to  employ 
upon  the  work  covered  by  this  Contract  any  class  of  laborers  or  mechanics  not  listed 
in  the  wage  determination  decision  of  the  Commissioner  of  Labor  and  Industries, 
Massachusetts  Department  of  Labor  and  Industries,  hereinabove  set  forth,  the  Contractor 
shall  immediately  notify  the  Authority  in  writing  to  that  effect,  giving  the  pertinent 
details  with  respect  to  the  matter,  to  the  end  that  an  appropriate  wage  determination 
decision  by  said  Commissioner  of  Labor  and  Industries  with  respect  to  such  laborers 
and  mechanics  may  be  promptly  obtained  and  furnished  by  the  Authority  to  the  Contractor, 
and  the  Contractor  and  each  Subcontractor  employing  such  laborers  and  mechanics 
shall  comply  with  such  wage  determination  decision  so  furnished. 

209.0  POSTING  WAGE  DETERMINATION  DECISIONS  AND  AUTHORIZED  WAGE  DEDUCTIONS 

"An  applicable  wage  poster  of  the  applicable  wage  determination  decisions  of 
the  Commissioner  of  Labor  and  Industries,  with  respect  to  the  various  classifications 
of  laborers  and  mechanics  employed  and  to  be  employed  upon  the  work  covered  by  this 
Contract,  and  a  statement  showing  all  deductions  if  any,  in  accordance  with  the 
provisions  of  this  Contract,  to  be  made  from  wages  actually  earned  by  persons  so 
employed  or  to  be  employed  in  such  classifications  shall  be  posted  at  appropriate 
conspicuous  points  at  the  site  of  the  work." 

210.0  COMPLAINTS,  ETC.,  BY  EMPLOYEES 

No  laborer,  mechanic  or  technical  employee  to  whom  the  wage,  salary  or  other 
labor-standards  provisions  of  this  Contract  are  applicable  shall 

be  discharged  or  in  any  other  manner  discriminated  against  by  the  Contractor  or  any 
Subcontractor  because  such  employee  has  filed  any  complaint  or  instituted  or  caused 
to  be  instituted  any  proceeding  or  has  testified  or  is  about  to  testify  in  any 
proceeding  under  or  relating  to  the  labor  standards  applicable  under  this  Contract 
to  his  employer. 

211.0  CLAIMS  AND  DISPUTES  PERTAINING  TO  WAGE  RATES  FOR  LABORERS  AND 
MECHANICS 

Claims  and  disputes  pertaining  to  wage  rates  or  to  classifications  of  laborers 
and  mechanics  employed  upon  the  work  covered  by  this  Contract  shall  be  promptly 
reported  in  writing  by  the  Contractor  to  the  Authority  for  referral  by  the  latter  to 
the  Commissioner  of  Labor  and  Industries,  whose  decision  shall  be  final  with  respect 
thereto. 
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212.0  PAYROLLS  OF  THE  CONTRACTOR  AND  OF  SUBCONTRACTOR 

The  Contractor  and  each  Subcontractor  shall  prepare  his  payrolls  on  forms 
satisfactory  to  and  in  accordance  with  instructions  to  be  furnished  by  the  Authority. 
Each  such  payroll  shall  show,  among  other  things,  the  total  number  of  persons  and  of 
that  number  the  total  number  Negro  (or  non-white)  persons,  on  the  payroll  at  skilled, 
semi-skilled  and  unskilled  classifications  employed  by  the  Contractor  or  the 
Subcontractor  (as  the  case  may  be)  upon  the  work  covered  by  his  Contract,  the  amount 
of  such  payroll  and  total  man-hours  worked  for  each  such  indicated  grouping.  The 
Contractor  shall  submit  weekly  to  the  Authority  two  certified  copies  of  all  payrolls 
of  the  Contractor  and  of  the  Subcontractor.  The  certification  with  respect  to  each 
such  payroll  shall  affirm  that  the  payroll  is  correct  and  complete,  that  the  wage 
rates  contained  therein  for  laborers  and  mechanics  are  not  less  than  those  applicable 
to  such  laborers  and  mechanics  pursuant  to  this  Contract,  and  that  the  classifications 
set  forth  for  each  laborer  or  mechanic  conform  with  the  work  he  performed.  The 
payroll  records  of  the  Contractor  and  each  Subcontractor  covering  all  laborers  and 
mecharlics  employed  upon  the  work  covered  by  this  Contract  shall  be  maintained  during 
the  course  of  the  work  and  preserved  for  a  period  of  three  years  thereafter.   Such 
payroll  records  shall  contain  the  name  and  address  of  each  such  employee,  his  correct 
classification,  rate  of  pay,  daily  or  weekly  number  of  hours  worked,  deductions  made 
and  actual  wages  paid.  The  Contractor  and  each  Subcontractor  shall  make  his  employment 
records  with  respect  to  persons  employed  by  him  upon  the  work  covered  by  this  Contract 
available  for  inspection  by  the  Authorized  representatives  of  the  Authority  and  of 
the  Massachusetts  Department  of  Labor  and  Industries.  The  Authority  and  such  repre- 
sentatives shall  be  permitted  to  interview  employees  of  the  Contractor  or  of  any 
Subcontractor  during  working  hours  on  the  job. 

213.0  SPECIFIC  COVERAGE  OF  CERTAIN  TYPES  OF  WORK  BY  EMPLOYEES 

The  transporting  of  materials  and  supplies  to  or  from  the  Site  of  the  Project 
to  which  this  Contract  pertains  by  the  employees  of  the  Contractor  or  of  any 
Subcontractor,  and  the  manufacturing  of  furnishing  or  materials,  articles,  supplies 
or  equipment  on  the  Site  of  the  Project  to  which  this  Contract  pertains  by  persons 
employed  by  the  Contractor  or  by  any  Subcontractor  shall,  for  the  purposes  of  this 
Contract,  and  without  limiting  the  generality  of  the  foregoing  provisions  of  this 
Contract,  be  deemed  to  be  work  to  which  these  Labor-Standards  Provisions  of  this 
Part  II  of  GENERAL  CONDITIONS  are  applicable. 

214.0  INELIGIBLE  SUBCONTRACTORS 

The  Contractor  shall  not  subcontract  any  part  of  the  work  covered  by  this 
Contract  or  permit  subcontracted  work  to  be  further  subcontracted  without  the 
Authority's  prior  written  approval  of  the  Subcontractor.  The  Authority  will  not 
approve  any  Subcontractor  for  work  covered  by  this  Contract  who  is  at  the  time 
ineligible  under  the  provisions  of  any  applicable  regulations  issued  by  the 
Commissioner  of  Labor  and  Industries,  to  receive  an  award  of  such  Subcontract. 

215.0  INTEREST  OF  CERTAIN  FEDERAL  AND  OTHER  OFFICIALS 

215.1  No  Member  of  or  Delegate  to  the  Congress  of  the  United  States  and  no 
Resident  Commissioner  shall  be  admitted  to  any  share  or  part  of  this  Contract  or  to 
any  benefit  to  arise  from  same:   Provided,  that  the  foregoing  provision  of  this 
Paragraph  shall  not  be  construed  to  extend  to  this  Contract  if  made  with  a  corporation 
for  its  general  benefit. 


■56- 


215.2  No  member  of  the  governing  body  of  the  Authority  who  exercises  any 
functions  or  responsibilities  in  connection  with  the  carrying  out  of  the  Project  to 
which  this  Contract  pertains,  and  no  other  officer  or  employee  of  the  Authority  who 
exercises  any  such  functions  or  responsibilities,  shall  have  any  private  interest, 
direct  or  indirect,  in  this  Contract  which  is  incompatible  or  in  conflict  with  the 
discharge  or  fulfillment  of  his  functions  and  responsibilities  in  connection  with 
the  carrying  out  of  the  Project  to  which  this  Contract  pertains. 

216.0  PROVISIONS  TO  BE  INCLUDED  IN  CERTAIN  SUBCONTRACTS 

The  Contractor  shall  include  or  cause  to  be  included  in  each  Subcontract  covering 
any  of  the  work  covered  by  this  Contract,  provisions  which  are  consistent  with  the 
Labor-Standard  Provisions  of  this  Part  II  of  GENERAL  CONDITIONS. 
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Boston 

Redevelopment 

Authority 


November  14,  1984 

Mr.  George  W.  Ripley,  Commissioner 
Department  of  Labor  and  Industries 
Commonwealth  of  Massachusetts 
Leverett  Saltonstall  Building 
100  Cambridge  Street 
Boston,  MA    02202 

Dear  Commissioner  Ripley: 

Please  send  me  the  current  Classification  and  Minimum  Wage  Rates  for 
construction  v.ork  in  the  City  of  Boston. 

The  work  will  involve  structural  and  facade  restoration  work  at  378 
Columbus  Avenue  in  the  South  End  Urban  Renewal  Area. 

Thank  you. 


Robert  B.    McGilvray  J 


yray  , „ 

Chief  of  Rehabilitation  |    ,  „': 

Boston  Redevelopment  Authority         \^' 

178619 


1  City  Hall  Square 

Boston,  Massachusetts  02201  ^  „ 

(617)  722-4300  58 

Boston  f?edeveOpmenf  Authonfy  is  on  Equal  OppoflLnty  /  Affirmative  Action  Employef 


tllt|e  Odomnuinbcidil]  of  ^i9Rjis»icl|U0ctts 

DEPARTMENT  OF  LABOR  AND  INDUSTRIES 
DIVISION  OF  INDUSTRIAL  SAFETY 

BOSTON* 

Him  MUM   JfAGB   RATES  / 

'Revi'sed"09/05/a4 
as   determined   by   the  Commissioner  under  the  provisions   of  the  Massachusetts 
General   Laws,   Chapter   149,   Sections   26   to   27D. 


PROJECT 

AWARDING 
AUTHORITY 


ji^^y^  ^ 


TOWN 


.^  ^-  y?- 


classification  Date 

Master  Mechanic  11-01-83 

Maint.   Mechanic  11-01-83 

Hoisting  Engineer  11-01-83 

Crime  Oper.  11-01-83 

Power  Shovel   Oper.  11-01-83 

Grader  Oper.  11-01-83 

Bulldozer  Oper.  11-01-83 

Roller  Oper.  11-01-83 

0th.   Power  Dr.    Equ.  11-01-83 

Compressor  Oper.  11-01-83 

Pumpman  11-01-83 
Asst .   Engineers 

-Steam-Fireman  11-01-83 

-Tr.    Crane-Gradall  11-01-83 

-Other  Equip.  11-01-83 

Roofer-Comp.  06-01-83 

Roofer-Slate  06-01-83 

Damproofer  06-01-83 

Elev.   Constructor  10-12-83 

Elev.   Const.   Helper  10-12-83 

Glazier  10-29-83 

Sprinkler  Fitter  09-16-83 

Asbestos  Worker  09-01-83 

Sheet  Metal  worker  09-01-83 

Ironworkers  01-01-84 

Brlcklat/er  08-01-84 

Cement   Hason  09-01-83 

Waterproofer  09-01-83 

Plasterer      .  07-01-84 

Carpenter  08-01-83 

Electrician  03-01-84 

Plumber  09-01-84 

Pipefitter  09-01-84 

Painter  07-01-84 

S/S  Painter  07-01-84 

Steel   Painter  07-01-84 

Repaint  07-01-84 


Total 
Rate 

23.05 
21.52 
21.34 
21.34 
21.34 
21.22 
21.22 
21.22 
21.22 
18.39 
18.39 

19.76 

17.49 

16.66 

19.86 

19.86 

19.86 

22.215 

16.425 

20.71 

24.05 

21.81 

23.82 

21.90 

21.71 

20.55 

20.55 

21.88 

20.56 

24.30 

24.48 

24.65. 

22.62 

23.62 

25.67 

19.89 


-^^JE.tL^:^±^. 


Date 

05-01-84 
05-01-84 
05-01-84 
05-01-84 
05-01-84 
05-01-84 
05-01-84 
05-01-84 
05-01-84 
05-01-84 
05-01-84 

05-01-84 
05-01-84 
05-01-84 
12-01-83 
12-01-83 
12-01-83 


LOCATION     {^/^  £y/^Y^^T 

Total  '^°^^^A^ji,^''— 

Rate  Date  Rate  ^^^ 


09-01-84 
03-01-84 
07-01-84 
02-01-85 
03-01-84 
03-01-84 
01-01-85 
08-01-84 
09-01-84 


01-01-85 
01-01-85 
01-01-85 
01-01-85 


23.60 
21.77 
21.89 
21.89 
21.89 
21.77 
21.77 
21.77 
21.77 
18.83 
18.83 

20.23 
17.91 
17.06 
20.68 
20.68 
20.68 


10-17-84         22.06 


22.81 
25.22 
22.40 
22.46 
21.20 
21.20 
22.61 
22.31 
25.08 


23.37 
23,37 
26.49 
21.55 


11-01-84 
11-01-84 
11-01-84 
11-01-84 
11-01-84 
11-01-84 
11-01-84 
11-01-84 
11-01-84 
11-01-84 
11-01-84 

11-01-84 
11-01-84 
11-01-84 
05-01-84 
05-01-84 
05-01-84 


01-01-85 

09-01-84 
09-01-84 


07-01-85 
07-01-85 
07-01-85 
07-01-85 


24. li 
22.27 
23.^39 
23.39 
23.39 
22.27 
22.27 
22.27 
22.27 
19.27 
19.27 

20.70 
18.33 
17.46 
21.86 
21.86 
21.86 


22.90 

21.85 
21.85 


03-01-85        25.86 


24.07 
25.07 
27.20 
22.23 
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DEPARTV41iNT  OP  LABOR  AhlD  INDUSTRIES 
DIVISION  OP  INOUfTRlAL  aAFETY 


LA  BOUF.fis -  -  --KAST  ' 
Revised   68/09/84 


yy-y^-^^y 


,js    rf-.c*?rmine'J    b-y    ch«  cinunissioner   under   thm   provisions   ot   the  Hassachusects 
Gentcal    L*v3 ,   Chapter    149,    Sections    26   to   27D 


pnojEcr ^o  d.^^:, I : TOwr>j^,^.J^Z^^pr^ 


r.lASS  i  f  ic  ^t.ion 
LABORER 

carpsstt:^  tender 
cai3son  tender 
asphalt  raker 
pip-:  layer 

JAZK    HAMPER    OPER . 

MASON    TENDER 

PTJ^STSP'^'    TENDER 

STONE  SPREADER 

FENCE    ERECTOR 

PRE    CAST    FLOOR 

t.lR    TRACK    DRIR.    OP, 

C'JP.O   SETTER 

BLASTER 

HTNKRS 

ASBESTOS    RENOVAr. 

DECONTAMINATION 

WORK 
TRUCK    DRIVER 
OPER.    3    AXT.e    KO'JIP. 
OPSR.    4    fi    5   AXLff    * 
EUCLID   OPERATOR 
GRAVEL    fi    riLL 
TRUCK    miVBR 
OPBR.    J   AXIS  EQUIP. 
OPBR.    4   «    5   AXLB 
SIGtt  BRBCTOR 
ASPH.    DRVn. 
ASPH.    I    MAN  SPKAY 
ASPH.    HSLPen 

Dxvm 

TBNDBR 

POM  mxvwn 
Boim  HAmn 

HAMBU 
TILM 


Date 

12-01-83 
12-01-83 
12-01-83 
12-01-83 
12-01-83 
12-01-83 
12-01-83 
12-01-83 
12-01-93 
12-11-33 

12-01-83 
12-01-83 
12-01-93 
12-01-83 
12-01-83 

i:-Ol'83 

05-01-84 

05-01-84 

05'01'8^ 

09-01-84 

05-01-84 
09-01-84 
OS -01 -84 
08-01-84 
08-O9-84 
08-09-84 
08-09-84 
05-CI-83 
OS-Ot-83 
0S-OJ-«3 

M-M 
M-M 


Tot*l  , 
Rate 

15.75 
15.75 
15.75 
16.00 
16.00 
16.00 
16.00 
16.00 
16.00 
16.00 
16.25 
16.50 
16.50 
16.75 
16.75 
16.25 

16.25 
16.78 
16.85 
16.97 
17.07 

15.32 

15.39 

15.41 

15.44 

15.34 

13.30, 

15.13 

H.51 

19.95' 

30.10 

31.901 

30. to 

31,10 

31.10 


D*te 

06-01-84 
06-01-84 
06-01-84 
06-01-34 
06-01-84 
06-01-34 
06-01-34 
06-01-84 
06-01-84 
06-01-84 
06-01-94 
06-0L-8-i 
06-01-84 
06-01-94 
06-01-84 
06-01-84 

06-01-84 
11-01-84 
11-01-84 
11-01-84 
11-01-84 

11-01-84 
11-01-84 
11-01-84 
08-01-85 


OS -01-84 
01''Ol-84 


Total 
Rate 

16.30 
16.30 
16.30 
16.55 
16.55 
16.55 
16.55 
16.55 
16.55 
16.55 
16.80 
17.05 
17. Oi 
17.30 
17.30 
16.90 

16.90 
17.03 
17.10 
17.22 
17.32 

15.47 
15.54 
15.65 

16.14 


30.60 
30.89 


Date 

12-01- 

12-01- 

12-01- 

12-01- 

12-01- 

12-01- 

12-01- 

12-01- 

12-01- 

12-01- 

12-01- 

12-01 

12-01- 

12-01 

12-01 

12-01 


84 
84 
84 
34 
84 
94 
34 
■34 
■84 
■34 
■M' 
■94 
■34 
84 
■84 
■84 


R-3ze 

16.75 
16.75 
16.75 
17.00 
17.00 
17  .00 
17.00 
17.00 
17.00 
17.00 
1  7.25 


12-01-94 
05-01-85 
05-01-85 
05-01-85 
05-01-85 

05-01-85 
05-01-85 
05-01-85 
06-01-86 


:  7 

17 
1  7 
17 
17 


50 

50 

,75 

,75 

.25 


17.25 
17.78 
17.85 
17.97 
18.07 

16.22 
16.29 
16.41 
16.84 


H'0l't4      31.10 
06-01-84      31.69 
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OFFICE  OF  THE  COMMISSIONER 
George   W.    Ripley 


-fOO  -^a^mU^f/^  Jheef,    ^o-ilkyn,    02202 


RE: 


Statement   of    Compliance 


Dear 

In  conjunction  with  the  Commissioner  issuing  prevailing  wage  rates,  as   stated 
in  Sections  27  and  Ilk   Chapter  149,  to  a  public  body  or  public  official;  he  will 
also  issue  a  statement  of  compliance  to  be  incorporated  with  each  specification 
and  contract.   The  statement  of  compliance  is  in  Chapter  149  Section  27B,  which 
states : 

Each  such  contractor,  subcontractor  or  public  body  shall  furnish  to  the 
Commissioner  of  Labor  and  Industries  within  fifteen  days  after  completion  of 
its  portion  of  the  work  a  statement,  executed  by  the  contractor,  subcontractor 
or  public  body  or  by  any  authorized  officer  or  employer  of  the  contractor, 
subcontractor  or  public  body  who  supervises  the  payment  of  wages. 


Lgmmissioger  ^ 


George  W.  Ripley 
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¥00   ^mmJ,^    ^imm/.    ^BtOom.    OMOf 


STATEMEM"  OF  CCMPLIANCE 


19 


I. 


(Title) 


(Name  of  signatory  party) 
do  hereby  state: 
That  I  pay  or  supervise  the  payment  of  the  persons  enployed  by. 


on  the 

(Contractor,  si±)contractor  of  public  body) 


(Building  or  Project) 


and  that  all  mechsnics  and  apprentices ,  teansters,  chauffeurs  and 
laborers  enployed  on  said  project  ha^e  been  paid  in  accordance  with  wages 
determined  under  the  provisions  of  Sections  twenty-seven  (27)  and 
twenty-seven  A  (27A)  of  Chapter  one  hundred  ^nd  forty-nine  (149)  of  the 
General  Laws. 


Signature 


Title. 


(Signed  under  penalties  of  perjury  as 
provided  for  inder  Section  27B  of 
Chapter  149,  General  Laws.) 
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Decisions:   MA84-3010   Effective  Dace:  kl^l'ik 

Mod.  1  6/21/84 


Revised;    June   25,1984 


SUFFOLK  COUOTY  WAGE   RATS   SCAL£ 


TRADE 
.    ASBESTOS   WORKERS 
.    BOILER  MAKERS 


.    BRICKLAYERS;    STONE   MASONS;    POINTERS; 
CADLKERS;    AND   CLEANERS; 


.    RESIDENTAL  AND 

.    VENEER  PLASTERING 


.    CARPENTERS 


CEMENT  MASONS 


BASIC 

HOURLY 

RATE 


13.06 
18.16 

17.76 
11.56 

17.11 
18.60 


FRINGE   BENEFITS    PAYMENT 
(H&W  and   PENSION) 


3.32 
3.44 

3.47 
2.57 

3.67 
2.35 


.  ELECTRICIANS 

.  ELEVATOR  CONSTRUCTORS 
(Helper) 

(Probationary  Helper) 
.  GLAZIERS 


.  IRON  WORKER 

.  LABORERS  (Building) 
Class  I 
Class  II 
Class  III 
Class  IV 
Class  V 


19.20 

19.31 

13.52 

9.65 

17.30 

17.75 


13.75 
14.00 
14.50 

14.75 
15.00 


5.01 

3.00-f-a+b 
3.0OH-a+b 


3.45 


4.25 


2.80 


DEFINITIONS: 

Class  I:   Laborers,  Carpenter  Tenders. 

Class  II:   Jackhamner  Op.,  Pavement  Breakers,  Asphalt  Rakers,  Carbide  Core  Drill; 

Machine,  Chain  saw  Op.,  Pipelayer,  Barco  Type  Jumping  Tampers , Laser  Bean  Concrec; 

Pump,  Mason  Tenders,  Motorized  Mixers,  Ride-on  Motorized  Bugg^/,  Fence  and  Beam  ?.. 

Erectors . 

Class  III:   Air  Tract,  Block  Pavers,  Rammers  Curb  Setter. 

Class  IV:   Blasters,  Powdermen. 

Class  V:   Pre-Cast  Floor  and  Roof  Plan  Erectors. 
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Decisions:   MA84-3010 
Revised;  June  25  ,  1984 


Effective  Dace: 


4/6/84 


SUFFOLiC  COUNT?  WAGE  RATE  SCAL£ 

BASIC 
HOURLY 

RATE 


LABORERS   (Heavy  &  Highway) 
Class  I 
Class  II 
Class  til 
Class  IT 


13.20 

13.45 
13.95 
14.20 


FRINGE   BENEFITS    ?.\Ybi 
(H&W  and   PENSION) 


2.30 
2.30 
2.30 
2.30 


DEPINITIONS 

Class  I:   Carpenter  Tenders,  Cement  Finisher  Tenders,  Laborers. 

Class  II:   Asphalt  Rakers,  Fence  and  Guard  Rail  Erector,  Laser  Beam  Op.,  Mas 

Tenders,  Pipelayer,  Pneumatic  Drill  Op.,  Pneumatic  Tool  Op.,  Wagon  Drill  Op. 

Class  III:   Air  Track  Op.,  Block  Ravers  Rammer,  Curb  Setters. 


LABORERS  (Tunnels,  Caisson  and  Cylinder  Work  in  Compressed  Air:) 


Class  V-A 
Class  V-B 
Class  V-C 
Class  V-D 
Class  V-E 


19.43 
20.93 
20.10 

21.17 
21.67 


2.80 
2.80 
2.30 
2.80 
2.80 


DEFINITIONS 

Class  V-A:  Powder  watchmen,  cop  men  on  iron  bolt,  change  house  attendant. 

Class  V-B:  Brakeman,  crackman,  groutman,  laborer,  outside  lock  cender,  lock  c 

gauge  tenders. 

Class  V-C:  Mocormen. 

Class  V-D:  Blascerer. 

Class  V-E:  Mucking  machine  operacor. 

LABORERS  (Free  Air  Operaclon  Shield  driven  and  liner  place  in  free  air;) 


Class  VI-A 
Class  VI-B 
Class  VI-C 
Class  VI-D 
Class  VI-E 
Class  VI-F 
Class  VI-G 
Class  VI-H 


15.05 
14.20 
14.20 
14.53 
13.95 
14.10 
14.20 
15.05 


2 

.30 

2 

.80             1 

2 

.30             1 

2 

.80             j 

2 

.80 

2 

80 

2 

.80 

2 

30 
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Decisions:      ilAS4-3010  Effective  Date:     'i/6/34 
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SUFFOLK  COUNTY  WAGE   RATE    SCALE 


BASIC 

HOURLY  FRINGE   BENEFITS    PAYl^Nl 

RATE  (H&W  and   PENSION) 

DEFINITIONS 

Class  VI-A:  Miners,  miner  welder,  conveyor  operator,  motormen,  mucking  machine 

operator,  aozzlamen,  grout  men,  shaft  and  funnel  steel  and  rodmen,  shield  and- 

erector,  arm  operators.  . 

Class  VI-B:  Brakemen,  trackmen.   Cleaning  concrete  and  caulking  tunnel  (both  ne 

existing); 

Class  VI-C:  Concrete  workers,  strippers  and  form  movers  (wood  &  steel). 

Class  VI-D:   Rock  shaft,  concrete  lining  of  same  and  tunnel  in  free  air: 

Class  VI-E:  Change  house  attendants. 

Class  VI-F:  Laborers,  topside. 

Class  Vl-C:    Brakeman,  trackman,  tunnel  laborers,  shaft  laborers. 

Class  VI-H:  Miner,  cage  tender,  bellman. 

.  LABORERS  (OPEN  AIR  CAISSONS,  UNDERPINNING  AND  TEST  BORING  INDUSTRIES): 

Open  Air  Caisson,  underpinning  work  and  Boring  Crew; 
Boring  Grew; 

Class  I-A  -     13.75                       2.80 

Class  I-B  -     14.50                       2.80 
Test  Boring: 

Class  II-A  13.75                       2.80 

Class  II-B  14.62                       2.80 

.  LABORERS  (OPEN  AIR  CAISSON,  UNDERPINNING  WORK  AND  SORING  CREW)  ' 
Boring  Crew: 

Class  I-A:   Laborers,  copman 
Class  I-B:   Bottom  man. 

Test  Boring 

Class  II-A:   Laborer. 
Class  II-B:   Driller. 

.  BORERS  (OPEN  AIR  CAISSONS,  UNDERPIINNING  AND  TEST  BORING  INDUSTRIES) 
Includes  installation  and  performance  of  caissons  of  all  cypes,  underpinning, 
soil  cast  borings,  core  borings,  diamond  drill  soundings,  wash  borings,  auger  bori 
shot  drilling,  grouting  (cement,  chemical,  etc.),  inscallacion  of  earth  and  rock 
anchors,  cieback,  ground  water  observation  wells  and  monitoring  wells,  installatic 
instrumentation,  drilling  and  installation  of  horizontal  drains,  lagging  (carrvina 
bands  and  settling  bands  in  place),  installation  and  extrsction  z:    grout  pipes,  ti 
wori<,  hand  excavation  and  labor  required  in  pile  driving  and  relatec  vcr;-:,  weldir.s 
caissons  of  all  types,  cutting-off  concrete  piles  and  clean-up: 
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Revised;  June  25,  1984 


LATHERS 


SUFFOLiC  COUNTY  IJAGZ    RATE   SCALE 

BASIC 

HOURLY 

RATE 


11.90 


FRINGE   BENEFITS    PAYM 
(H&W  and   PENSION) 

1.58 


LINE  CONSTRUCTORS 
Lineman 
Driver  Groundman 


Groundman 
Equipment  Operator 
1^  Cablemen 

.  MARBLE,  TILE  & 
TERRAZO  WORKER 


MARBLE  &  TILE  FI*NISHERS 


.  TERHAZO  FINISHER 


.  MILLWRIGHTS 


17.50 
14.00 

9.63 
14.88 


17.15 

15.04 
17.85 

17.10 


2,87 
2.87 

1.53 
1.53 


3.45 

2.85 
2.85 
4.85 


.  PAINTERS 
.  iVew  constructions: 
Brush/Taper 
Spray/ Sand bias tar 
Steel 


17.45 
18.45 
20.50 


4.77 
4.77 
4.77 


Repaint : 

Brush/Taper 

S pray/ Sandblas tar 

Steel 

Sign  Painters 

PILE  DRIVEMEN 

PLASTERERS 


.aster  ^anaers 


15.72 

16.72 
20.50 
13.00 

17.40 

17.35 
14.00 


4.77 
4.77 
4.77 
4.77 

3.20 

4.05 
2.49 


Decisions:   MA84-3010 


Effective  Dace: 


4/6/84 


Revised;  June  25,  1984 


SUFFOLK  COUNTY  WAGE  RATE  SCALE 


BA5IC 
HOURLY 
RATE 
BASIC 


FRINGE  BENEFITS  PAYMENT 
(H&W  and  PENSION) 


PLUMBERS,  STEAiMFITTZSS : 
Repairing  6[  Replacing: 

PIPEFITTERS 


POWER  EQUIPMENT 


13.48 
17.5.0 

18.95 


4.60 
4.60 

4.50 


OPERATORS 

(BUILDING,  HEAVY  &  HIGHWAY,  &  MARINE  CONSTRUCTION) 


Class  I 

boom  lengths, 
including  jib 

Over  150  ft. 

Over  185  ft. 

Over  210  ft. 

Over  250  ft. 

Over  295  ft. 
Class  II 
Class  III 
Class  IV 
Class  V 
Class  VI 


18.41 


19.05 
19.55 
20.00 
20.82 
21.76 
18.29 
15.35 
16.75 
13.58 
14.43 


3.68-l-e 


3.68+e 
3.68+e 
3.68+e 
3.68+e 
3.68+e 
3.68+e 
3.68+e 
3.68+e 
3.68+e 
3.68+e 


POWER  EQUIPMENT  OPERATORS,  BUILDING  C0?TSTRUCTI0N:   CLASS  DEFINITIONS 


CLASS  I :   Cranes,  shovels,  tr-uck.  cranes,  cherry  pickers,  dragline,  trench  hoes,  bac 
three  drum  machines,  derricks,  pile  drivers,  elevator  to  hoists,  gradalls, 
shovel  dozers,  front  end  loaders,  fork  lifts,  augers,  boring  machines,  rotary  drill 
post  hole  hammers,  post  hole  diggers,  pumpcrete  machines,  asphalt  plant  (on  site), 
concrete  batching  and/or  mizing  plant  (on  site),  crusher  plant  (on  site),  paving  cc 
mixers,  timber  jacks. 

CLASS  II:   Sonic  or  vibratory  hammers,  graders,  tandem  scrapers,  concrete  pumps,  du 
dozers,  tractors,  york  rakes,  mulching  machines,  portable  steam  boiler,  portable 
generators, rollers,  spreaders,  tampers  (self  propelled  or  tractor  drawn),  asphalt 
pavers,  mechanic  maintenance,  paying  screed  machines,  stationary  steam  boilers,  avi 
concrete  finishing  machines,  cal  trucks,  (when  operated  by  the  employer  on  the  job 
CLASS  III:   Pumps  )l-3  grouped),  compressors,  welding  machines  (1-3  grouped), 
generators,  concrete  vibrators,  lighting  plants,  heaters  (power  driven  1-3), 
-eii-point  systems  (operationg  and  installing  ),  syphones-puilsome ters ,  concrete  ni 


va:.ues  controxling  per-manent  pianc  air  or  staan, 

ting  olants. 


;cnveyors,  -ac.-:s; 


single  diaphragm  punp ,  lig 


type  tampers , 


CLASS 

IV: 

CLASS 

V: 

CLASS 

VT: 

Decisions:   MA84-3010  '  Effective  Dace:  ^I^IZk 

Revised;  June  25,  1984 

Assistant  engineers  (firemen). 

Assistant  engineers  (other  than  truck  cranes  and  gradails). 

Assistant  engineers  (on  truck  cranes  and  gradails) . 

.  PO^-TER  SQUIPTMENT  OPERATORS  (HEAVY  &  HIGHI7AY  CONSTRUCTION): 

CLASS  I :   Power  shovels,  cranes,  truck  cranes,  derricks,  pile  drivers,  trenchin 
machines,  mechanical  hoist  pavement  breakers,  cement  concrete  pavers,  draglines 
engines,  three  drm  machines,  pumpcrece  machines,  uke  loaders,  shovel  dozers,  fr 
loaders,  mucking  machines,  shaft  hoists,  steam  engines,  backhoe ,  gradails,  cabl 
fork  lifts,  cherry  pickers,  boring  machines,  rotary  drills,  pesthole  hammers,  p 
diggers,  asphalt  plant  on  job  site,  concrete  batching  and/or  mixing  plant  on  jo 
crusher  plant  on  job  site,  paving  concrete  mixers,  timber  jacks. 
CLASS  II:   Sonic  or  vibratory  hammers,  graders;  scrapers;  tandem  scrapers,  bull 
tractors,  mechanic  maintenance,  york  rakes,  mulching  machines,  paving  screed  mat 
stationary  steam  boilers,  paving  concrete  finishing  machines,  grout  pumps,  prta 
boilers,  portable  steam  generators,  rollers,  spreaders,  asphalt  pavers,  locomoc: 
machines  used  in  place  thereof,  campers,  self  propelled  or  tractor  drawn,  cal 
trucks, ballast  regulators,  rail  anchor  machines,  switch  campers. 
CLASS  III:   Pump  (1-3  grouped),  compressors;  welding  machine  (1-3  grouped),  geni 
lighcing  plants,  heaters  (power  driven)  (1-5),  syphons-plulsometers,  concrete  mdl 
valves  controlling  permanent  plane  air  steam,  conveyors,  wellpoint  system  (opera 
installing).  — 

CLASS  IV :   Assistant  engineers  (fir-emen). 

CLASS  V:   Assistant  engineers  (other  than  truck  cranes  and  gradails). 
CLASS  VI :   Assistant  engineers  (on  truck  cranes  and  gradails). 

.  POWER  EQUIPKENT  OPERATOR  (MARINE  CONSTRUCTION): 

CLASS  I:   Shovels,  cranes,  truck  cranes,  cherr/  pickers,  derricks,  pile  drivers, 

more  drvim  machines,  lighcerns,  derrick  boats,  trenching,  mechanic,  hoiscs  paveme 

breakers,  cement  concrece  pavers,  draglines,  hoisting  engines,  pumpcrete  machine 

elevating  graders,  shovels,  dozers,  frontend  loaders,  backhoe,  gradails,  cable  w 

boring  machines,  rotary  drills,  post  hole  hammer,  post  hole  diggers,  fork  lifcs, 

jacks,  asphalt  plant  (on  site),  concrete  batching  and/or  mixing  plant  (on  site), 

plant,  (on  site),  paving  concrete  mixers. 

CLASS  II:   Portable  steam  boilers,  portable  steam  generators,  sonic  or  vibratory 

graders,  scrapers,  tandem  scrapers,  concrete  pumps,  bulldozers,  tractors,  york  r; 

mulching  machines,  rollers,  spreader,  tamper  self-propelled  or  tractor  drawn,  asi 

pavers,  concrete  mixers  with  side  loaders  mechanic-maintenance,  cal  truck,  balla; 

regulator,  switch  campers,  rail  anchor  machines,  cire  trucks. 

CL.-\SS  III:   Pumps,  compressors,  welding  machines,  heacars  (power  driven),  valves 

controlling  peraanenc  plan  air  or  steam,  well  point  systems,  augers-powerad  by 

independence  engines  h.   attached  to  pile  drivers,  hydraulic  saws,  generators,  lig' 

plants,  syphons-pulsomecers ,  concrete  fixers,  conveyors. 

CLASS  ~V :   Assistant  engineers  (firasen). 

CLASS  V:    Assistant  engineers  (other  :han  :ruc':<.  cranes  and  gracalls^. 

CLASS  V~ :   Assistant  engineers  (on  truck  cranes  and  gradails). 
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SUTFOLK  COUOTY  WAGE  RAT5  SCALE 

BASIC 

HOURLY 

RATE 


FRINGE  BENEFITS  PAYMEN" 
(H&W  and  PENSION) 


.  ROOFERS 


Journeymen 

Picciiworic 
Slaters 

SHEET^5:TAL  CJORXZRS 


17. 

.26 

13, 

.26 

17, 

.51 

20, 

.10 

14, 

.07 

18. 

.30 

15. 

,04 

17, 

.85 

4.75 
4.75 
4.75 


5.29 
3.79 

2.41 

2.85 

1.50 


Residential 

.  SPRINKLER  FITTERS 

.  TILE  h   MARBLE  FINISHERS: 

.  TERRA220  FINISHERS: 

.  TRUCK  DRIVERS  (Building,  Heavy  &  Highway  Construction) 

CLASS  I  12.86  3.00-hi+e 

CLASS  II  13.03  _-                               3.0O+^+e 

CLASS  III  -     13.10                       3.00+d+e 

CLASS  IV  13.22  3.00+d+e 

CLASS  V  13.32  3.00+d+e 

CLASS  VI  13.61  3.00+d+e 

CLASS  VII  13.90                        3.00-Hi+e 

CLASS  I:   Station  wagons,  panel  truck  and  pick  up  trucks. 

CLASS  II:  Two  axle  equipment;  helpers  on  low  bed  when  assigned  at  the  discratior 

of  the  employer,  warehousemen,,  forklift  operators. 

CLASS  III:  Three  axle  equipment  and  tiremen. 

CLASS  IV :   Four  and  five  axle  equipment. 

CLASS  V:    Specialized  earth  moving  equipment  under  35  tons  other  than  conventic 

trucks,  low  bed,  vachual,  mechanics,  paving  restoration  equipment,  mechanics. 

CLAS S  VI :   Specialized  earth  moving  equipment  over  35  tons. 

CLASS  VII:  Trailer  for  earth  moving  equipment  (double  hookup). 

.  WELDERS  -  Receive  rate  prescribed  for  craft  to  which  welding  is  incidental. 

Unlisted  classification  needed  for  work  not  included  within  :he  scope  of  rhe 
classifications  listed  aay  be  added  after  award  only  as  provided  in  the  labor 
standards  contract  clauses  (29  CFR  5.3  (a)  (1)  (ii). 
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PAH  HOLIDAYS 

PAID   aOLIDAYS:      A-New  Year's   Day;    B-Memorial  Day;    C- Independence   Day;    D-Labor  E 
E-Thanksgiving  Day;   F-Chrlscmas  Day. 

a)  Paid  Holidays:   A  through  F  and  Che  day  after  Thanksgiving  Day. 

b)  Employer  concributes  3Z  of  basic  hourly  race  for  5  years  or  more  of  service 
basic  hourly  race  for  6  months  to  5  years  of  service  as  vacation  pay  credit 

c)  Paid  Holidays:  A  chrough  F  and  Bunker  Hill  Day,  provide  che  employee  has  b 
employed  5  working  days  prior  to  any  one  of  che  lisced  holidays. 

d)  Paid  holidays:   A  chrough  F,  Washington's  Birthday,  Pacriocs  Day,  Columbus 
Veterans  Day. 

e)  Paid  Vacacion:  4  monchs  Co  1  year-1/2  day's  pay  per  monch;  1-5  years-1  weei 
years  2  weeks;  10  years  or  more— 3  weeks.  Employee  muse  have  receive  pay  fo: 
during  lasc  year  of  emplojTnent. 
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GENERAL  SPECIFICATIONS 
AHACHMENT  TO 
PART  II 
OF  GENERAL  CONDITIONS 

301.0  ANTI-KICKBACK  RULES. 

Whoever,  by  force,  intimidation,  or  threat  of  procuring  dismissal  from  employment, 
or  by  any  other  manner  whatsoever  induces  any  person  employed  under  this  Contract  or 
any  Subcontract  thereunder  to  give  up  any  part  of  the  compensation  to'which  he  is 
entitled  under  his  Contract  of  employment  shall  be  prosecuted  to  the  full  extent  of 
the  law.  Salaries  of  architects,  draftsmen,  technical  engineers,  and  technicians 
performing  work  under  this  Contract  shall  be  paid  unconditionally  and  not  less  than 
once  a  month  and  all  laborers  and  mechanics  employed  upon  the  work  covered  by  this 
Contract  shall  be  paid  unconditionally  and  not  less  often  than  once  each  week.  All 
salaries  and  pay  shall  be  without  deduction  or  rebate  on  any  account  except  only 
such  payroll  deduction  as  is  mandatory  by  law  or  permitted  by  the  applicable  regula- 
tions (Chapter  149,  Chapter  151,  Chapter  151A,  Chapter  151B,  and  Chapter  121,  Section  QQ 
and  Section  T  of  the  General  Laws  of  Massachusetts  as  amended).  The  Contractor 
shall  comply  with  all  applicable  "Anti-Kickback"  regulations  and  shall  insert  appro- 
priate provisions  in  all  Subcontracts  covering  work  under  this  Contract  to  insure 
compliance  by  Subcontractors  with  such  regulations,  and  shall  be  responsible  for 
submission  of  affidavits  required  of  Subcontractors  thereunder  except  as  may  specifi- 
cally provide  for  variations  of  or  exemptions  from  the  requirements  thereof. 

302.0  WEEKLY  AFFIDAVIT  WITH  RESPECT  TO  PAYMENT  OF  WAGES. 

302.1  As  used  in  this  Paragraph,  the  term  "Employee"  shall  not  apply  to  persons 
in  classifications  higher  than  that  of  laborer  or  mechanic  and  those  who  are  the 
immediate  supervisors  of  such  employees. 

302.2  Each  Contractor  or  Subcontractor  shall  furnish  each  week  a  sworn  affidavit 
with  respect  to  the  wages  paid  each  of  the  employees  engaged  on  work  covered  by 
these  regulations  during  the  preceding  weekly  payroll  period.  The  affidavit  shall 

be  executed  and  sworn  to  by  the  Contractor  or  Subcontractor  by  an  authorized  officer 
or  employee  of  the  Contractor  or  Subcontractor  who  supervises  the  payment  of  wages, 
and  shall  be  in  the  following  form: 

State  of  

County  of  


I,  (name  of  party  signing  affidavit) 

(title),  being  duly  sworn,  do  depose  and  say:  That  I 


pay  or  supervise  the  payment  of  the  persons  employed  by  

(Contractor  or  Subcontractor)  on  (building  or 

work);  that  during  the  payroll  period  commencing  on  the  day  of  ,  19_ 

and  ending  the  day  of  ,  19 ,  all  persons  employed  on  said 

project  have  been  paid  the  full  weekly  wages  earned,  that  no  rebates  have  been  or 

will  be  made  either  directly  or  indirectly  to  or  on  behalf  of  said  

(Contractor  or  Subcontractor)  from  the  full  weekly  wages  earned  by  any  person  and 
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that  no  deductions  have  been  made  either  directly  or  indirectly  from  the  full  weekly 
wages  earned  by  any  person,  (other  than  permissable  deductions,  as  defined  in  the 
regulations  u/ider  the  Anti-Kickback  Rules). 

(Paragraph  describing  deductions,  if  any) 


(Signature  and  Title) 
Sworn  to  before  me  this  _____  day  of  ,  19 


303.0  PAYROLL  PRESERVATION. 

Each  Contractor  or  Subcontractor  shall  preserve  his  weekly  payroll  records  for 
a  period  of  three  (3)  years  from  date  of  completion  of  the  Contract.  The  payroll 
records  shall  set  out  accurately  and  completely  the  name,  occupation,  and  hourly 
wage  rate  of  each  employee,  hours  worked  by  him  during  the  payroll  period,  the  full 
weekly  wages  earned  by  him,  any  deductions  made  from  such  weekly  wages,  and  the 
actual  weekly  wages  paid  to  him.   Such  payroll  records  shall  be  made  available  at 
all  times  for  inspection  by  the  Contracting  officer  or  his  authorized  representative. 

304.0  PAYROLL  DEDUCTIONS. 

Deductions  for  the  following  purposes  are   permissable: 

304.1  Where  required  by  Federal,  State  or  local  Statutes  of  Ordinances  to  be 
made  by  the  employer  from  the  wages  earned  by  the  employee; 

304.2  Bona  fide  prepayment  of  wages  without  discount  or  interest; 

304.3  Deductions  required  by  court  process  provided  that  the  Contractor  or 
Subcontractor  will  not  be  permitted  to  make  such  deduction  in  favor  of  the  Contractor, 
Subcontractor,  or  any  affiliated  person  or  where  collusion  or  collaboration  exists. 

304.4  Any  Deduction  is  also  permissible  which  in  fact  meets  the  following 
standards  and  with  respect  to  which  the  Contractor  or  Subcontractor  shall  have  made 
written  application  by  registered  mail  to  the  Massachusetts  Commissioner  of  Labor 
and  Industries,  a  copy  of  which  application  shall  be  sent  to  the  Contracting  agency 
by  the  Contractor  or  Subcontractor,  setting  forth  all  the  pertinent  facts  indicating 
that  such  deductions  will  meet  the  following  standatds: 

304.4.1  That  such  deduction  is  not  prohibited  by  other  law;  and 

304.4.2  That  such  deduction  is  (i)  voluntarily  consented  to  by  the  employee 
in  writing  and  in  advance  of  the  period  in  which  the  work  was  done,  and 
that  consent  to  the  deduction  is  not  a  condition  either  for  the  obtaining 

of  or  for  the  continuance  of  employment;  or  (ii)  that  such  deduction  is 
for  the  benefit  of  the  employees  or  their  labor  organization  through  which 
they  are  represented  and  is  provided  for  in  a  bona  fide  collective  bargain- 
ing agreement;  and 

304.4.3  That  from  such  deduction  no  payment  is  made  to,  nor  profit  or 
benefit  is  obtained  directly  or  indirectly  by  the  Contractor  or  Sub- 
contractor or  any  affiliated  person,  and  that  no  portion  of  the  funds, 
whether  in  the  form  of  a  commission  or  otherwise,  will  be  returned  to  the 
Contractor  or  Subcontractor  or  to  any  affiliated  person;  and 
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304.4.4  That  the  convenience  and  interest  of  the  employees  are  served 
thereby,  and  that  such  or  similar  deductions  have  been  customary  in  this 
or  comparable  situations. 

304.5  After  application  in  good  faith,  the  deduction  may  be  made  in  accordance 
with  the  foregoing  standards:  Provided,  however,  that  if  the  Massachusetts  Commissioner 
of  Labor  and  Industries,  on  his  own  motion,  or  on  the  application  of  any  person  or 
agency  affected  by  the  granting  of  the  application,  shall  conclude  at  any  time, 

after  written  notice  to  the  applicant  and  an  opportunity  for  him  to  present  his 
views  in  support  of  the  deduction,  that  the  deduction  has  not  met  the  foregoing 
standards,  such  deduction  shall  cease  to  be  "permissible"  seven  (7)  days  after  the 
applicant  and  the  Authority  concerned  have  been  notified  of  the  Commissioner's 
decision. 

304.6  Upon  application  to  and  prior  written  permission  from  the  Commissioner 

of  Labor  and  Industries,  and  subject  to  the  standards  set  forth  in  Subparagraphs  304.4.1, 
304.4.2  and  304.4.4  hereof,  deductions  may  be  made  by  a  Contractor  or  Subcontractor 
or  any  affiliated  person,  for  membership  fees  in  group  benefit  or  retirement  associa- 
tions; for  board  and  lodging  or  for  other  purposes  where  the  Commissioner  of  Labor 
and  Industries  concludes  the  deduction  is  required  by  compelling  circumstances; 
provided,  however,  the  Contractor,  Subcontractor,  or  any  affiliated  person  does  not 
make  a  profit  or  benefit  directly  or  indirectly  form  the  deduction.  A  copy  of  the 
Commissioner's  decision  shall  be  sent  to  the  applicant  and  the  agency  concerned. 

304.7  In  accordance  with  and  subject  to  the  standards  set  forth  in  Subpara- 
graphs 304.4.1,  304.4.2,  304.4.3  and  304.4.4  of  this  Section,  general  permission  is 
hereby  granted  to  make  payroll  deductions  for: 

304.7.1  The  payment  of  the  purchase  price  of  United  States  Defense  Stamps 
and  Bonds  and  United  States  Tax  Savings  Notes; 

304.7.2  The  repayment  of  loans  to  or  the  purchase  of  shares  in  Credit 
Unions  organized  and  operated  in  accordance  with  District  of  Columbia, 
Federal  or  State  Credit  Union  Statutes; 

304.7.3  Contributions  to  a  Federal  governmental  or  quasi-governmental 
agency; 

304.7.4  The  payment  of  dues  or  premiums  to  unaffiliated  insurance  companies 
or  associations  for  medical  or  hospitalization  insurance  where  the  employer 
is  not  required  by  Federal,  State  or  local  laws  to  supply  such  insurance 

or  benefits. 

304.8  In  any  case  in  which  the  employee  does  not  have  full  and  actual  freedom 
of  disposition  of  his  wage  payment,  whether  made  in  cash  or  by  check,  any  restricted 
payment  made  to  the  employee  is  considered  a  deduction  under  the  regulations  in  this 
part. 

304.9  Nothing  herein  shall  be  construed  to  permit  any  deduction  which  the 
Contractor  or  Subcontractor  knew,  or  in  the  exercise  of  good  faith  should  have 
known,  did  not  meet  the  foregoing  standards.   In  order  to  insure  compliance  with  the 
paragraph,  the  Commissioner  of  Labor  and  Industries  may  notify  the  Contractor  or 
Subcontractor  that  the  deduction  will  be  permitted  only  if  certain  conditions  with 
respect  thereto  are  observed.   The  Contractor  or  Subcontractor  or  any  affiliated 
person  shall  also  comply  with  such  general  rules  and  regulations  concerning  the 
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deductions  as  the  Commissioner  of  Labor  and  Industries  shall  make  from  time  to  time, 
notice  of  which  shall  have  been  given  to  the  Contractor  or  Subcontractor  or  any 
affiliated  person  making  the  deduction  and  to  the  Authority. 
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CITY  OF  BOSTON 
COMMUNITY  DEVELOPMENT  BLOCK  GRANTS 
(C.D.B.G.) 
GENERAL  TEW-lS  AND  CONDITIONS 


GENERAL  COMPLI  ANCE5  REQUIRED  OF  CONTRACTORS 

A,  Overall  Compliances 

The  CONTRACTOR  employed  under  this  AGREEj-IENT  shall  comply  with 
all  the  provisions  of  the  Housing  and  Community  Development 
Act  of  1974,  regulations  issued  pursuant  thereto,  and  such 
directives  and  instructions  as  may  be  issued  from  time  to  time 
In  connection  therewith  by  the  Department  of  Housing  and  Urban 
Development,  and  with  all  other  Federal,  State,  and  Local  Laws 
applicable  to  Its  activities.  .. 

EQUAL  EMPLOYMENT  OPPORTUNITY  AND  NON-DISCRIMIfUTORY  PRACTICES. 

A.'   General 

During  the  performance  of  this  AGREEMENT  and  CONTRACTOR  agrees 
as  follows: 

(1)  The  CONTHACTOR  will  not  to  discriminate  against  any 
employee  or  applicant  for  employment  because  of  race, 
color,  religion,  sex,  or  national  origin.  The  CONTRACTOR 
will  take  affirmative  action  to  ensure  that  applicants 
are  employed,  and  that  employees  are  treated  during  their 
employment,  without  regard  to  their  race,  color,  religions, 
sex,  or  national  origin.  Such  action  shall  include,  but 
not  be  limited  to,  the  following:  Employment,  upgrading, 
demotion,  or  transfer,  recruitment  or  recruitment  adver- 
tising;" layoff  or  termination;  rates  of  pay  or  other 
forms  of  compensation;  and 'selection  for  training,  in 
eluding  apprenticeship.  The  CONTRACTOR  agrees  to  post  in 
conspicuous  places,  available  to  employees  and  applicants 
for  employment,  notices  to  be  provided  by  setting  forth 
the  provisions  of  this  nondiscrimination  clause. 
(24  CFR  130.15) 

B.  Contnjctlon  Contracts 

The  following  provisions,  shall  also  apply  when  this  AGREEMENT 
Is  for  construction,  demolition,   landscaping,  or  similar  activities 
and  the  AGRELMENT    amount  is  greater  than  TEN  THOUSAND  DOLLARS 
($10,000.00). 
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(2)  The  CONTRACTOR  will,  1r.  all  solicitations  op  advertise- 
jnents  for  employees  placed  by  op  on  behalf  of  the  CON- 
TRACTOR, state  that  all  qualified  applicants  will  peceive 
consideration  fop  employment  without  pegapd  to  race,  coIop, 
religion,  sex,  or  national  origin  (24  CFR  130.15). 

(3)  The  CONTRACTOR  will  send  to  each  labor  union  op  r^pr^- 
sentative  of  workers  with  which  he  has  a  collective  bar- 
gaining agreement  or  other  Contract  or  understanding,  a 
notice  to  be  provided  by  the  Contract  Compliance  Officer 
advising  the  said  labor  union  or  workers'  representatives 
of  the  CONTRACTOR'S  commitment  under  this  section  and  shall 
post  copies  of  the  notice  in  conspicuous  places  available 

to  employees  and  applicants  for  employment  (24  CFR  130.15). 

(4)  The  CONTRACTOR  will  comply  with  all  provisions  of  Executive 
Order  11246  of  September  24,  1965,  and  of  the  rules,  regula- 
tions and  relevant  orders  of  the  Secretary  of  Labor 

(24  CFR  130,15).   , 

(5)  The  CONTRACTOR  will  fum-ish  all  information  and  reports  (set 
forth  In  section  XY.  A.  herein)  required  by  the  rules,  regula- 
tions, and  relevant  orders,  of  the  Secretary  of  Labor,  or 
pursuant  thereto,  and  will  permit  access  to  his  books,  records, 
and  accounts  by  the  Department  and  the  Secretary  of  Labor  for 
purposes  of  investigation  to  ascertain  compliance  with  such 
rules,  regulations,  and  orders  (24  CFR  130.15). 

(6)  In  the  event  of  the  CONTRACTOR'S  non  compliance  with  the  non 
discrimination  clause  of  this  contract  or  with  any  of  such 
rules,  regulations,  or  order,  this  contract  may  be  cancelled, 
terminated  or  suspended  in  whole  or  in  part  and  the  CONTRACTOR 
may  be  declared  ineligible  for  further  Government  Contracts 

or  federally  assisted  contruction  CONTRACT  procedures  authorized 
1n  Executive  Order  11246  of  September  24,  1965,  or  by  rule, 
regulation  or  order  of  the  Secretary  of  Labor,  or  as  other- 
wise provided  by  law  (24  CFR  130.15). 

(7)  The  CONTRACTOR  will  Include  the  provisions  of  paragraphs 
(1)  through  (7)  In  every /Subcontract  or  purchase  order 
unless  exempted  by  rules,  regulations,  or  orders  of  the 
Secretary  of  Labor  Issued  pursuant  to  section  204  of 
Executive  Order  11246  of  September  24,  1965,  so  that  such 
provisions  will  be  binding  upon  each  SUBCONTRACTOR  or 
vendor.  The  CONTRACTOR  will  take  such  action  with  respect 
to  any  SUBCONTRACTOR  or  purchase  order  as  the  CITY  or 
H.U.O.  may  direct  as  a^means  of  enforcing  such  provisions, 
including  sanctions  for  noncompliance:  Provided,  however, 
that  In  the  event  a- CONTRACTOR  becomes  involved  in,  or  is 
threatened  with,  litigation  with  a  subcontract  or  vendor 
as  a  result  of  such  direction  by  H.U.D.,  the  CONTRACTOR 
may  request  the  United  States  to  enter  into  such  litigation 
to  protect  the  interest  of  the  United  States. 
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General  Rgssons  :  z  •;.  1  i  :  ;-• 

(L)   Tha  CONTRACTOR  agrees  c h a c  ic  will  be  bound  by  che 
equal  opporcunicy  clause  sec  forirh  in  3.,  paragraphs  1  ch  rough 
7-  above  wich  respecc  co  ics  own  employaenc'  parccices  --heti 
i:  parcicipacas  in  fadarally-assiscad  conscruccion  -jor!*.- 

(2)  The  CONTRACTOR  hereby  agrees  chac  ic  will  incorporace 

or  causa  co  ba  incorporaced  inco  any  concracc  for  conscruccion 
work.,  or  raod  i  f  i  c  a  c  i  on  chereof,  as  defined  in  che  regulacions 
of  che  Sacrecary  of  Labor  ac  ^1  CFR  Chapcer  60,  which  is 
paid-  for  in  whole  or  in  pare  wich  funds  obcained  from  che 
Federal  Govern. -nanc  or  borrowed  on  che  credic  of  che  Federal 
.  Governaanc  pursuanc  co  a  granc,  concracc,  loan,  insurance, 
or  gyarancaa,  cha  equal  opporcunicy  clause  sec  forch  in  3.  , 
paragraphs  1  chrough  7  above. 

(3)  The-  CONTRACTOR  agrees  chac  ic  will  assise  and  cooparace 
accivaly  wich  cha  adiaiais  car  in  g  agency  and  cha  Sacrecary  of 
Labor  in  obcainiag  cha  complianca  of  concraccors  and 

su bcon cr ac CO r s  wich  cha  equal  opporcunicy  clause  and  che 
r-ulas,  regulacions,  and  ralevanc  orders  of  che  Sacrecary  of 
Labor,  chac  ic  will  furnish  cha  admin i s c er ing  agency  and  cha 
Sacrecary  of  Labor  such  iafor-macion  a.s     chay  may  require  for 
cha  super-vision  of  such  compliance,  and  chac  ic  will  ocharvise 
assise  che  adminis car ing  agency  in  cha  discharge  of  che 
agency's  primary  res  pons ib i 1 i cy  for  securing  compliance. 

(4)  The  CONTRACTOR  agrees  chac  ic  will  refrain  from  encaring 
inco  any  concracc  'agreamenc  or  concracc  mod i f i c a c i on  subjecc 
CO  Execucive  Order  11246  of  Sepcember  25,  1965,  wich  a 
concraccor  debarred  from,  or  who  has  noc  demonscraced 
eligibilicy  for,  Govarnraenc  concraccs  and  f a d er a  1 1 y-a s s i s c ad 
conscruccion  concraccs  pursuanc  Co  che  Ixacucive  Order  and 
will  carry  ouc  such  sanccions  and  panalcies  for  violacion 

of  che  equal  opporcunicy  clause  i  s    may  be  imposed  upon 
concraccors  and  subconcraccors  by  che  adminiscering  agency 
or  che  Secrecary  of  Labor  pursuanc  Co  Pare  II,  Sub pare  D 
of  che  ixecueive  Order.    In  addicion,  che  CONTRACTOR  agrees 
chac  if  ic  fails  or  refuses  eo  comply  wich  chase  undereakings, 
che  adminiscering  agency  may  cak.a  any  or  all  of  che  following 
accions:    Cancel,  cerminaca,  or  suspend  in  whole  or  in  p^rz 
chis  grane,   (concracc,  loan,  insurance,  guarancea);  refrain 
from  axcanding  any  furcher  assistance  eo  che  concraccor 
under  che  program  wich  respecc  co  which  che  failure  or 
refund  occurred  uncil  saeisfaceory  assurance  of  fucure 
compliance  has  been  received  from  such  concraccor;  and 
refer  cha  case  to  cha  Daparemenc  of  Justice  for  appropriate 
legal  orocesdings. 
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^2.  > 'Training,  Employment  and  Contracting  Opportianitiej  for  Bualnesa  and 
Lower  Income  Persons 

*'A«'  OENERAL 

Ev«r7  contractor  «nd  subcontractor  shall  Incorporate,  or  cause  to  be  In- 
corporated, in  all  contracts  for  work  in  connection  with  this  section  3 
covered  project,  the  following  clause  (referred  to  as  the  so-called 
.  "section  3  clause**) : 

A.  The  work  to  be  perfonaed  under  this  contract  is  on  « 
project  assisced  under  a  program  providing  direct 
Federal  financial  assistance  from  the  Department  of 
Rousing  and  Urban  Development  and  is  subject  to  the 
requirements  of  section  3  of  the  Housing  and  Urban 
Development  Act  of  1968,  as  amended,  12  U.S.C   1701u. 
Section  3  requires  that  to  the  greatest  extent  feasible 
opportunities  for  training  and  employment  be  given  lower 
Income  residents  of  the  project  area  and  contracts  for 
vork  is  connection  with  the  project  to  be  awarded  to  busin- 
oess  concerns  which  are  located  in  or  owned,  in  substantial 

■  pert  by  persons  residing  in  the  area  of  the  project. 

B.  The  parties  to  this  contract  will  comply  with  the  provis- 
ions of  said  section  3  and  the  regulations  issued  pursuant 
thereto  by  the  Secretary  of  Housing  and  Urban  Development 
set  forth  in  24  CFH  ?art  135,  and  all  applicable  rules 
and  orders  of  the  Department  issued  thereunder  prior  to 
the  execution  of  this  contract.  The  parties  to  this  con- 
tract certify  and  agree  that  they  are  under  no  contractual 
or  other  disability  which  would  prevent  them  from  comply- 
ing with  these  requirements. 

C.  The  CONTRACTOR  will  send  to  each  labor  organization  or 
representative  of  workers  wich  which  he  has  a  collective 
bargaining  agreonent  or  other  contract  or  understanding, 
If  any,  a  notice  advising  the  said  labor  organization  or 
workers  representative' of  his  committments  under  this 
section  clause  and  shall  post  copies  of  this  notice  in 
conspicuous  places  available  to  employees  and  applicants 
for  employment  or  training. 

D.  The  CONTRACTOR  will  include  this  section  3  clause  in  every 
subcontract  for  work  in  connection  with  the  project  and  will, 
at  the  direction  of. the  CITY,  take  appropriate  action  pur- 
suant to  the  subcontract  upon  a  finding  that  the  subcontractor 
is  In  vloladon  of  regulations  issued  by  the  Secretary  of 
Housing  and  Urban  Development,  24  CFR  135.   The  CONTRACTOR 
will  not  Subcontract  wich  any  subcontraccor  where  it  has 
notice  or  knowledge  that  the  latter  has  been  found  in 
violation  of  regulations  under  24  CFR  Part  13S  and  will  not 
let  any  subcontract  unless  the  subcontractor  has  first  provided 
It  with  a  preliminary  statement  of  ability  to  comply  wich  the 
rtquircmcnts  of  these  regulations. 


E.   Coopllance  with  the  provlaiona  of  section  3,  the  resuiations 
•ec  forth  in  24  CTR  Pert  135,  and  ell  applicable  rules  and 
orders  of  the  Department  issued  thereunder  prior  to  the 
execution  of  the  contract,  shall  be  a  condition  of  the 
Federal  financial  assistance  provided  to  the  project,  bind- 
ing upon  the  CONTRACTOR  and  subcontractors,  in  any.   Failure 
CO  fulfill  these  requirements  shall  subject  the  CONTR.^CTOR 
and  subcontractors,  if  any,  to  those  sanctions  specified  by 
Che  grant  or  loan  agreement  or  contract  through  which  Federal 
assistance  is  provided,  and  to  such  sanctions  as  are  specified 
•  by  24  CFR  Part  135. 

(1)  Section  3  project  ir^^s   are  defined  as: 

a.   Areas  designed  as  Urban  Renev^al  areas  pursuant  ts 

the  provisions  of  Title  I  of  the  Housing  and  Development 

5  Act  of  1949,  the  boundaries  of  said  Urban  Renev^al 

:!!  w  J    areas  are  set  forth  In  Exhibit  A  of  the  AGR££>OT. 
Attacned  ~~~~""~"^ 

^*^^    b.  Areas  designated  as  Model  Cities  areas  pursuant  to 

p  the  provisions  of  the  Demonstration  Cities  and 

rnir  -in  Metropolitan  Development  Act  of  1966,  the  boundaries 

1  rnor  ,,  0^  Said  Model  Cities  area  Is  set  forth  1n  Exhibit  8 

*  (-DBS- 31  of.  this  AGREEMENT. 

c.   If  the  project  Is  net  In  one  of  the  above  areas,  the 
project  boundary  shall  be  coextensive  with  the 
boundaries  of  the  City  of  Boston  (24C?R^  135.15). 

(2)  The  Income  Limit  for  the  purpose  of  Section  3  is  as 
follows: 

«.   Lower  Income  project  area  resident  Is  one  whose  family  Income  is 
less  than  902  of  the  median  Income  for  the  Boston 
area  (24CR  ^  135-5(6) (3)).  Said  Income  limitation 
has  been  set  by  the  HUD  secretary  as  thirteen  thousand 
nine  hundred  (13.900)  dollars. 

(3}  Section  3  businesses  are  defined' as: 

a.  Business  concerns  located  within  the  Section  3 
covered  area  means  the  Individuals  or  firms  located 
within  the  project  area  as  defined  above  (24CFR^  135.5(b)) 
listed  on  the  Departments  registry  of  eligible  ' 
business  concerns  and  which  qualify  as  small  businesses 

by  the  Small  Business  Administration. 

b.  Business  concerns  owned  In  substantial  part  by 
persons  residing  in  the  Section  3  project  area  means 
these  business  concerns  which  are:  515  or  more 
owned  by  persons  residing  within  the  Section  3  area, 
as  set  forth  above;  listed  on  the  Department  of 
Housing  and  Urban  Development  Registery;  owned  by- 
persons  considered  to  be  socially  or  economically 
disadvantaged;  and  which  qaulify  under  the  Small 

Business  size  standards  of  the  Small  Business  Administration 
(24CR^  135.5(c)).   .       co*<,  i> 


c.  Advertising  trainee  positions  in  local  media 
(24CFR5  135.50(2)). 

d.  Conspicuously  posting  trainino  opportunity  notices 
on  the  proposed  project  site  (24CFR  J  135.50(a)(2)). 

e.  Sending  notices  to  community  organizations  located 

in  the  project  area  requesting  referrals.       Examples: 
Project  Area  Comroittee.  Service  Employment  &  Redevel- 
opment. Opportunities  Industrilization  Center.  Urban 
League,  Concentrated  Employment  Program,  etc.) 
(24CFR|  135.50(a)(2)). 

f.  Maintaining  a  list  of  all  lower-income  project  area 
residents  itho  apply  on  their  own  initiative  (or  who 

.  are  referred  from  any  source),  and  employing  such 
persons  if  otherwise  qualified.     If  no  vacancy 
Mists,  the  applicant  shall  be  listed  for  the  firtt 
available  vacancy  (24CFR5  135.50(a)(3)). 

a        Where  the  CONTRACTOR  fills  a  vacant  position,  which 
otherwise  could  be  filled  by  a  low-inccme  resident 
of  the  project  areai  immediately  P»*10!:„5°  ^|:^S^^*^^"9 
work  pursuant  to  this  AGREEMENT,  the  CONTRACTOR 
shall  setforth  evidence,  acceptable  to  the  Secretary 

•  of  the  Department  of  Housing  and  Urban  Development, 

•  that  his  actions  were  not  an  attempt  to  circumvent 
the  regulations  setforth  in  Section  3  and  this 
AGREEMENT  (24CFR  §  135.60(b)). 

C.      Utilization  of  tewer-Income  Are.  P.<irfpnt.  as  Employees.    (FORM   AAP-3. 

(1)    The  CONTRACTOR  agrees  that,  to  the  g^«*3"\»if"^  ^"^2 
ible.  he  will  fulfill  his  obligation  under  Section  3  and 
this  AGREEMENT,  to  utilize  lower-income  area  residents  as 
employees  by: 

'  1.      Identifying  the  number  of  positions  in  the  various 
occupational  categories  including  skilled,  semi- 
skilled  and  unskilled  labor,  needed  to  perform  each 
phase  of  the  Section  3  covered  project     (24CFR^ 
135.55(a)). 

b.  Identifying  of  the  positions  identified  in  Paragraph 
(a)  of  this  section,  the  number  of  positions  in  the 
various  occupational  categories  which  are  currently 
occupied  by  regular,  permanent  employees  U^CPR  ^ 
135.55(b)). 

c.  Identifying,  of  the  positions  identified  in  paragraph 
(a)  of  this  section,  the  number  of  positions  in 
various  occupational  categories  which  *r«,!;oJ_J"r*"^^^ 
occupied  by  regular,  permanent  employees  (24CFR  5  ^ 
135.55(c)).  I 

d.  Establishing,  of  the  positions  identified  in  ?«;•»; 
graph  (c)  of  this  section,  a  goal  which  is  consistant 

with  the  purpose  of  this  subpart  within  each  occu-  . 

national  category  of  the  number  of  positions  to  be         ^r)  i^^- 


e.   Making  a  good  faitii  effort  to  fill  all  of  the 

posUlons  Identified  1n  paragraph  (d)  of  this  section 
with  lower  Income  project  area  residents  (24CFR  5 
135,5S(e)).      •  -^ 

(2)  For  the  purpose  of  this  Section  3  and  AGREEMENT,  a* good 
faith  effort  shall  Include,  but  not  be  limited  to,  the 
following: 

a.  Establishing  a  goal  of  the  number  of  those  positions 
Identified  in  #1  above  which  shall  be  filled  by  low- 
Income  project  area  residents. 

b.  Recruiting  lower- income  residents  from  the  approp- 
riate areas  by: 

(I)  advertising  In  the  local  media  {24CFR^  135.60(a)(2)). 

(II)  conspicuously  placino  signs  at  the  proposed 
project  site  (24CFR  §  135.60(a)(2)). 

(III)  contacting  community  organizations  and  public 
or  private  Institutions  operating  within  or 
serving  the  project  area  (24CFr?  ^  135.60(a)(2)). 

c.  ■  Where  the  CONTRACTOR  fills  a  vacant  position,  which 

otherwise  could  be  filled  by  a  low- Income  resident 
of  the  project  area,  immediately  prior  to  undertaking 
work  pursuant  to  this  AGREO-^ENT,  the  Contractor 
shall  setforth  evidence,  acceptable  to  the  Secretary 
of  the  Department  of  Housing  and  Urban  Development, 
that  his  actions  were  not  an  attempt  to  circumvent 
the  regulations  setforth  in  Section  3  and  this 
AGREEMENT  (24CFR  §  135. 60(b)). 

0.   Utilization  of  Business  Located  In  or  Owned  in  Substantial 

Part  by  Persons  Residing  in  the  Project  Area.   (/ORM  AAP-5,  Page  ST-7) 

(1)  The  CONTRACTOR  agrees  to  make  a  good  faith  effort  to 
achieve  the  goals  and  estimated  dollar  amounts  of  sub- 
contracts to  be  awarded  to, eligible  businesses  and  en- 
trepreneurs, as  setforth  in  the  CONTRACTOR'S  Section  3 
Business  Affirmative  Action  Plan,  which  was  submitted 
prior  to  the  award  of  this  AGREEMENT  (24CFR§  13S.70(h)(i)). 
In  developing  an  Affinnative  Action  Plan  the  Contractor 
shall: 

a.  Set  forth  the  approximate  number  and  dollar  value  of 
all  contracts  proposed  to  be  awarded  to  all  businesses 
within  each  category  (type  or  profession)  over  the 
duration  of  the  Section  3  covered  project  in  question 
(24CFRJ  135.70(a)). 

b.  Analyze  the  information  set  forth  in  paragraph  (a) 
of  this  section  and  the  availability  of  eligible 
business  concerns  within  the  project  area  doing 
business  in  professions  or  occupations  identified  as 
nee^e^   in  paragraph  (a)  of  this  section,  and  set 

forth    a    an^^    nr    t»mmt    niitnh»r    »nH    •^tim3kf»rt    dnllxr  ^'Otlil.     "7 


For  compliance  with  parts  B.,  C,  and  0.  which  follow,  forms  AAP-1  to  AAP-6 
are  provided  in  the  section  marked  with  pages  ST-1  to  ST-9. 

B.     Utilization  of  Lower  Income  Residents  as  Trainees  (FORM  AAP-1,  page  ST-3) 

(1)  Th«  CONTRACTOR  a^rsss  that  h«  will,  to  tha  greatest  extent 

feasiblSf  atilize  the  aaxiaum  number  of  persons,  eligible  as 
section  3  project  area  residents,  in  the  various  training 
categories  in  all  phases  of  the  work  to  be  perforaed  under 
this  AGR£SMSNT;  and,  to  fill  all  vacant  training  positions 
with  lower  income  project  area  residents,  except  for  those 
positions  which  remain  unfilled  after  a  good  faith  effort, 
as  defined  herein,  has  been  made  to  fill  them  with  eligible 
lower  income  project  area  residents  (24CrR  S.  135.40). 

(2)  For  the  purposes  of  this  AGREEMENT  and  Section  3  a  good 
faith  effort  shall  include  but  not  be  limited  to,  the 
following: 

a.  Determining  the  maximum  number  of  trainees  which  may 
b«  utilized  in  each  construction  and  non-construction 
phasa  of  the  Section  3  project  in  question. 

I.   Determining  the  dumber  of  Trainees 

1    Construction  Contracts 

a.   For  the  building  construction  occupations, 
the  number  of  trainees  or  apprentices  for 
each  occupation  shall  be  that  number  which 
can  reasonably  ba  utilized  in  each  occupation 
on  each  phase  of  a  Section  3  covered  project 
and  in  no  event  shall  that  number  be  less 
than  the  number  of  trainees  or  apprentices 
determined  pursuant  to  regulations  issued 
by  the  Secretary  of  Labor  for  each  building 
construction  occupation,  as  set-forth  in 
tha  BOSTON  PLAM  (pages  BP-1  to  BP-19)   which  is 
attached  and  Incorporaced  hereto. 

ii.   Hon  Construction  Contracts  and  Construction 

Contracts  not  covered  by  the  above  paragraph. 

«.   Building  construction  occupations  for 

which  ratios  arc  not  determined  pursuant 
to  regulations  of  the  Secretary  of  Labor, 
the  number  of  trainees  for  each  occupation 
shall  be  that  number  which  can  reasonably 
be  utilized  in  each  occupation  on  each 
phase  of  a  Section  3  covered  project.   The 
contractor  or  subcontractor  shall  initially 
determine  the  maximum  number  of  trainees 
for  each  occupation  and  submit  that  deter- 
mination along  with  its  justification  to 
the  Department. 

b.  Establishing  a  goal  of  the  number  of  trainee  positions 
which  shall  ba  filled  by  low-income  project  area  resideni 


•  eligible  businesses  and  entrepreneurs  within  each 
category  over  the  duration  of  the  section  3  covered 
project  (24CFR^  135.70(b)). 

c.  Outline  the  anticipated  program  to  be  used  to  achieve 
the  goals  for  each  business  and/or  professional 
category  Identified  (24CFR5  135.70(c)).  This  program 
should  Include,  but  not  be  limited  to  the  following 
actions: 

(1)-INS5KrlON  OF   FORM  AAP-5    OF  TH£  SECTION  3  PLAN  OF  THE  CON- 
TRACTOR OR  SUBC0NT31ACT0R  L£ni2i  G    ANY   CONTRACT    AGREEMENT, 
Dl  ANY  BID    DOCUMENTS.. 

(11)  Identification  within  the  bid  document.  If 
any,  the  applicable  section  3  project  area. 

d.  Indicate  the  anticipated  process  and  steps  which 
have  been  taken  and/or  will  be  taken  to  secure  the 
cooperation  of  contractors,  subcontractors  and 
unions  In  meeting  the  goals  and  carrying  out  the 
affirmative  action  plan  developed  pursuant  to  this 
subpart  (24CFR  ^135. 70(d)). 

t.   Take  steps  to  Insure  that  the  appropriate  business 
concerns  Included  In  the  Department's  registry  for 
the  Section  3  covered  project  area  are  notified  of 
pending  contractual  opportunities  either  personally 
or  through  locally  utilized  media.  All  contractors 
and  subcontractors  which  so  notify  concerns.  Included 
In  the  Department's  registry,  of  available  contracts 
and  of  opportunities  to  submit  bids,  shall  satisfy 
ill  requirements  of  this  Part  for  notification  of 
business  concerns  located  within  the  Section  3 
covered  project  area  and  business  concerns  owned  in 
substantial  part  by  persons  residing  In  the  Section 
3  covered  project  area  (24CFR  §  135.70(e)). 

f.  Take  steps  to  Insure, that  CONTRACTS  which  are  typi- 
cally let  on  a  negotiated  rather  than  a  bid  basis  In 
areas  other  than  Section  3  covered  project  areas, 

are  also  let  on  a  negotiated  basis,  whenever  feasible, 
when  let  In  a  Section  3  covered  project  area  (24CFRJ, 
135.70(f)). 

g.  Where  competitive  bids  are  solicited,  require  the 
bidders  to  submit- their  utilization  goals,  and  their 
affirmative  action  plans  for  accomplishing  their 
goals,  and  In  evaluating  each  bid  to  determine  Its 
responsiveness,  carefully  evaluate  the  bidders' 
submission  to  determine  whether  the  affirmative 
action  plan  proposed  will  accomplish  the  stated 
goals  (24CFRS  135.70(g)). 


h.      Where  advantageous,  seek  the  assistance  of  local 
officials  of  the  Oepartment  In  preparing  and  Imple- 
oentlng  the  affinitive  action  plan  (24CFR^   135.70(h)) 

(2)     For  the  purposes  of  Section  3  and  this  AGREEMENT  a  good 
faith  effort  to  Implement  the  Affirmative  Action  Plan 
Includes,  but  Is  not  limited  to,  the  following: 

(I)  Compliance  with  paragraphs  c,d,e,f,g,  of  the 
above  re^iulreirents  for  the  Affirmative  Action 
Plan,  as  set  forth  In  the  Section  3  requirements 
of  the  bid  documents  (24CFR  ^  135.70(1 )). 

(II)  Attempt  to  recruit  frcn  the  appropriate  areas 
the  necessary  eligible  business  concerns  through: 
Local  advertising  ir.ziiUt  signs  placed  at  the 
proposed  site  for  the  project:     and  conrounlty 
organizations  and  public  or  private  Institutions 
operating  within  or  serving  the  project  ares 
such  as  Project  Area  Ccsimlttees  (PAC)   In  urban 
renewal  areas,. Service  Employment  and  Redeveloprent 
(SER),  Opportunities  Industrial liati or  Center 
(OIC),  Urban  League,  Concentrated  Employment 
Program,  or  the  U.S.  Enployment  Service,  as 

well   as  the  Chamber  of  Coowerce  and  any  equivalent 
organizations  In  the  Section  3  covered  project 
area  (24CFR  3  135.70(1)). 


E.      FOR  COMPETITIVE   BID   CONTRACTS   ONLY:    The   attention   of   all 

bidders    is   directed    to    regulation   24   CFR  Part    135,    Subpart   0, 
Stctlon   135.70    (5).   which    requires   all    Interested   bidders    to 
$ub«1t  a   Section    3   Plan   (see  pgs.  ST-l  to  ST-10)  to  the  City  of  Boston 
for   r^^ieii.      Accordingly,    ALL    BIOS    SUBMITTED    FOR    CONS  I  DERATIQ.V 
MUST   8c   ACCOMPANIED   BY    A   SECTION    3    PLAN    COMPLETED   BY    THE    3IDCER 
The  City  of  Boston   WILL   NOT   CONSIDER  ANY   BID  THAT    IS   NOT 
ACCOMPANIED   BY   A   COMPLETED   SECTION   3   PLAN. 


f •      Notice  of  Intention  to  Comply  With  Section  3 

The  COf^THACTCR  will  send  to  each  labor  organization  or. rep- 
resentative of  workers  with  which  he  has  a  collective  bargain- 
ing AGR£EME?1T  or  other  CONTRACT  or  understanding,   If  any,  a 
notice  advising  the  said  labor  organization  or  worker's  rep- 
resentative of  his  coimiitments  under  this  Section  3  clause  and 
shall  oost  copies  of  the  notice  In  conspicuous  places  avillable 
to  employees  and  applicants  for  employment  or  training. 


\.         ' ..  .     . 

.  S;,     Subcontracts,.  ** 

The  CONTRACTOR  will  Include  thts  Section  3  clause  In  every 
subcontractor  for  work  In  connection  with, the  project  and 
•  '^m,  at  the  direction  of  the  CITY,  take  appropriate  action 
•  ^        pursuant  ta  the  subcontract  upon  finding  that  the  subcontractor 
=  .  ■/  1$  in  vioTation  of  regulations  Issued  by  the  Secretary  of 
;■    ■  '  Housing  and  Urban  Development  (24C5R4  ^^^^^     "^^  CQNTR^CTCS 
..■."'..   win  not  subcontract  ^h^rt  it  has  notice  or  knowledge  that  the 
latter  has  been  found  in  violation  of  regulations  under  (Z'tCFR 
13S)  and  will  not  let  any  subcontract  unless  the  SUBCONTRACTOR 
,'   has  first  provided  it  with  a  preliminary  statsfnent  of  ability 
•  '  "-to  CCBply  with  the  requiresnents  of  these  regulations. 

'm     geoortinq 

•  • 

.      *  The  CONTRACTOR  will  furnish  all   Infomation  and  reports  required 
,-.  ••.  ..\by_Section  3' and  the  rules,  regulations  and  orders  of  the 
..-:■..'. Secretary  of  the  Oepartiaent  of  Housing  and  Urban  Development, 
•  .'    setforth  In  Section  XY. ,  subsection  8  ,.  herein. 


.1^    Sanctions 

Cflfflp] lance  with  the  provisions  of  Section  3,  the  regulations 
.    setforth  in    24C?R&  135    and  all  applicable  njles  and 
•  orders  of  HUO  Issued  thereunder  prior  to  the  execution  of 
the  CONTRACT,  shall  be  a  condition  of  the  federal  financial 
.assistance  provided  to  the  project,  binding  upon  the  CITY 
and  its  successors  and  assigns.     Failure  to  fulfill  these 
;*    requirereflts  shall  subject  the  CITY,  its  CONTRACTOR'S, 
'.    SUSC^fTRACOH's,  -and  assigns  to  those  sanctions  specified 
In  the  City's  CONTRACT  with  HUO  under  the  Housing  and 
CoBWjnity  Development  Act  of  1974,  and  such  sanctions  as  . 
'      :    are  specified  by    24CFR  5  13S, 


lY.  NONDISCRIMINATION  UNDER  TITLE  VI  OF  THE  CIVIL  RIGHTS  ACT  OF  1975 

•  This  AGREEMENT  Is  subject  to  the  pe<?ufrements  of  the  Title  VI  of 
the  Civil  Rights  of  Act  of  1964  and  HUD  regulations  with  respect 
thereto,  Including  the  regulations  under  24CFR  Part  1.  In  the  sale, 
lease  or  other  transfer  of  land  acaulred,  cleared  or  Impmwed  with 
assistance  provided  under  this  AGREEMtNT,  the  Grantee  snail  cause 
or  require  a  covenant  running  with  the  land  to  be  Inserted  In  the 
.  deed  or  lease  for  such  transfer,  prohibiting  discrimination  upon 
the  basis  or  face,  c&lor,  religion,  sex,  or  national  origin.  In  the 
sale*  lease  or  rental,  or  In  the  use  or  occupancy  of  such  land  or 
any  Improvements  erected  or  to  be  erected  thereon,  and  providing 
that  the  Grantee  and  the  United  States  are  beneficiaries  of  and 
entitled  to  enforce  such  covenant-  The  Grantee,  In  undertaking  Its 
obligation  In  carrying  out  the  program  assisted  hereunder,  agrees 
tfl  take  such  measures  as  are  necessary  to  enforce  such  covenant  and 
will  not  itself  so  discriminate. 

V.  CONaiCT  OF  INTEREST 

The  Contractor  agre«s  to  comply  with  provisions  of    the  Conflict  of 
Interest  Law..    The  Contractor  shall  not  act  In  collusion  with  any 
CITY  officer,  agent,  or  employee,  or  any  other  party,  nor  shall 
the  Contractor  agre«  to  job-related  gifts,  regarding  this  CONTRACT 
or  any  other  matter  In  which  the  CITY  has  a  direct  and  substantial 
Interest.    The  Contractor  agrees  to  incorporate  a  provision  prohibiting 
such  Interest  In  all  subcontracts. 

VI.  INTIREST  OF  MEMBERS,  OFFICERS,  OR  EMPLOYEES  OF  GRANTEE,  MEMBERS  OF  LOCAL 
GOVERNING  BODY,  OR  OTHER  PUBLIC  OFFICIALS: 

No  Bfijnfaer,  officer,  or  employee  of  the  Grantee,  or  Its  designees 
or  agents,  no  member  of  the  governing  body  of  the  locality  in  which 
•  the  program  Is  situated,  and  no  other  public  official  of  such  locality 
or  localities  who  exercises  any  functions  or  responsibilities  with 
r«spect  to  the  program  during  his  tenure  or  for  one  year  thereafter,  shall 
have  any  Interest,  direct  or  Indirect,  in  any  CONTRACT  or  subcontract, 
or  the  proceeds  thereof,  for  work  to  be  performed  in  connection  with 
the  program  assisted  under  the  AGREEMENT. 


COBG-n 


r  4,4  •      r  wi»  i  I  t  '^rui 


None  of  the  funds,  materials,  property  or  servicas  provided  directly  or 
Indirectly  under  this  shall  be  usfid  by  CONTRACTOR  for  any  partisan  political 
activity,  or  to  further  the  election  or  defeat  of  any  candidate  for  public 
office,  or  to  further  the  interest  of  any  partisan  political   party  in 
contravention  of  Chapter  15  of  Title  5,  United  States  Code  (Hatch  Act)  or 
In  contravention  of  the  Corrupt  Practices  Act  of  the  Commonwealth  of 
Massachusetts. 

VIII.  PROPERTY  MANAG£?^£NT 

.  The  utilization  and  disposition  of  real   and  personal   property  acquired 
.     in  whole  or  in  part  with  funds  provided  under  this  AGREiMENT  shall   be 
In  accordance  with  the  principals  set  forth  in  Federal   Management  Circular 
74-7  Attachment  H  codified  in  the  Code  of  Federal   Regulations  at,  ~ 

34  CFR  %  256,  which  document  is  hereby  incorporated  in  and  made  a  part 
of  this  AGREO-IENT  by  reference. 

IX,  RETENTION  AND  CUSTODY  OF  AND  ACCESS  TO  PROJECT  RECORDS 

A.       Retention  of  Records   • 

Financial  records,  supporting  documents,  statistical  records 
and  all  other  records  pertinent  to  the  Project  Grant  and 
Budget  shall  be  retained  by  the  CONTRACTOR  for  a  period  of 
.three  years  from  the  date  of  the  submission  of  the  CITY'S 
Annual  Performance  Report,  except  as  follows: 

I.  records  that  are  the  subject  of  audit  findings  shall  be 
retained  for  three  years-  after  such  findings  have  been. 
resolved; 

II.  records  for  nonexpendable  property  which  was  acquired  with 
the  Project  Grant  shall   be  retained  for  three  years  after 
such  findings  have  been  made. 

III.  records  for  any  displaced  person  shall  be  retained  for 
three  years  after  such  person  has  received  final   payment. 

When  records  are  transferred  to  or' maintained  by  HUD'  or  the  City,  the 
■  three-year  retention  requireiiient  is  net  applicable  to  the  CONTRACTOR. 

8.       Custody  of  Records 

MUO  or  the  CITY  shall  request  transfer  of  certain  records  to  its 
custody  when  either  determines  that  the  records  posess  long-term 
retention  value.     However,  In  order  to  avoid  duplicate  record- 
Keeping,  HUD' or  the  CITY  may  ihake  arrangements  with  the  CONTRACTOR 
to  retain  any  records  which  are  continuously  needed  for  joint  use. 

C.       Access   to  Records 

The  CITY,  the  Department  of  Housing  and  Urban  Development,   the 
Comptroller  General   of  the  United  States,  or  their  duly  authorized 
representatives,  shall,   for  a  period  of  three  years,  or,   such  longer 
periods  as  may  be  duly  authorized,  have  access  to  any  booics ,  documents 
papers  and  records  of  the  CONTRACTOR,  which  are  pertinent  to  any 
fflatt*p  rnw»i»«w   in   t^ir    sr.ocrwcwT     fnr  thm   nuroQse   of  makina   audit,       ^Q/^. 


0.       Financial  Records 

•        •  ■         - 

(1)  Accurate,  current,  and  complete  disclosure  of  the 
financial  results  of  each  grant  program  shall  be 
kept  in  accordance  with  Federal  reporting 
requirements.  HUD  requires  reporting  on  an  accrual 
basis.  If  accounting  records  are  not  kept  on  that 
basis,  the  CONTRACTOR  should  develop  such  information 
through  an  analysis  of  the  documentation  on  hand 

or  on  the  basis  of  best  estimates.  Federal  management 

■  circular  74-7  App.  6  Section  (l.a). 

(2)  Records  shall  be  kept  which  identify  adequately  the 
source  and  application  of  funds  for  grant-supported 
activities.  These  records  shall  contain  information 
pertaining  to  grant  awards  and  authorizations,  obli- 
gations, unobligated  balances,  assets,  liabilities, 
outlays,  and  Income  (Federal  Management  Circular  74-7 
App.  6  Section  l.b). 

(3)  There  shall  be  effective  contrql  over  and  accountability 
for  all  funds,  property,  and  other  assets.  The 
CONTRACTOR  shall  adequately  safeguard  all  such  assets 
and  shall  assure  that  they  are  used  solely  for  authorized 
purposes '(Federal  Management  Circular  App. 6  Section  l.c). 

(4)  Accounting  records  shall  be  sopported  by  source  documen- 
tation (Federal  Management  Circular  74-7. App.  6 

.  Section  l.g). 

(5)  Audits  may  be  made  by  the  CITY  or  at  the  CITY's 
direction  to  determine,  at  a  minimum,  the  fiscal 
integrity  of  financial  transactions  and  reports, 
and  the  compliance  with  laws,  regulations,  and 
administration  requirements. 

(6)  There  shall  be  a  systematic  method  to  assure  timely 
and  appropriate  resolution  of  audit  findings  and 

■  reccmmendations. 


X.   COPYRimTS  AND  PATENTS 
A.   Copyrights 


The  CONTRACTOR  agrees  that  where  any  activity  performed  under 
this  AGREEMENT  results  in  a  book  or  other  copyrightable  material 
the  Contractor  is  free  to  copyright  the  work,  but  the  CITY  and 
HUD  reserve  a  royalty-free*,  nonexclusive  and  irrevocable 
license  to  reproduce,  publish,  or  otherwise  use,  and  to  authorize 
others  to  use  the  work  for  Government  purposes  (Federal  Management 
Circular  74-7  App.  A  Section  7  B). 


B.   Patents 

The  CONTRACTOR  agrees  that 'If  activities  performed  under  this 
AGREEMENT  produce  any  patentable  itans,  patent  rights,  processes, 
or  inventions,  such  fact  shall  be  promptly  and  fully  reported 
to  the  CITY  and  HUO,  and.  absent  an  AGREEMENT  to  the  contrary, 
HUD  shall  determine  whether  protection  on  such  invention  or 
discovery  shall  be  sought  and  hew  the  rights  in  the  invention 
or  discovery— including  the  rights  under  any  patent  issued 
thereon— shall  be  allocated  and  administered  in  order  to 
protect  the  public  interest  consistent  with  "Government  Patent 
Policy"  (Federal  Management  Circular  74-7  App.  Section  A). 

XI.  LABOR  REqUIREMENT  FOR  CONSTRUCTION  CONTRACTS 

The  following  requirements  shall  apply  to  construction  contracts 
in  excess  of  two  thousand  ($2,000.)  dollars. 

1.  APPLICABIUTY 

The  Project  or  Program  to  which  the  work  covered  by  thi3  Contract 
pertains  ia  being  assisted  by  the  United  States  of  Aiserica  and  the 
following  Federal  Labor  Standards  Provisions  are  included  in  this 
Contract  pursuant  to  the  provisions  applicable  to  such  Federal  assist- 
•nea. 

2.  MIirDIDM  WAGE  RATES  FOR  LABORERS  AIO  MECHAJTICS 

All  laborers  and  mechanics  employed  upon  the  wozk  covered  by  this 
Contract  shall  be  paid  unconditionally  and  not  less  often  than  oice 
each  week,  and  without  subsequent  deduction  or  rebate  on  any  account 
(except  such  payroll  deductions  as  are  made  mandatory  by  law  and  such 
other  payroll  deductions  as  are  permitted  by  the  applicable  regula- 
tions issued  by  the  Secretary  of  Labor,  United  States  Department  of 
Labor,  pursuant  to  the  An ti -Kickback  Act  hereinafter  identified),  the 
full  aaount  due  at  tiiue  of  payment  computed  at  wage  rates  not  less 
than  those  contained  in  the  wage  detexmnation  decision  of  said 
Secretary  of  Labor  (a  copy  of  which  is  attached  and  herein  incorporated 
by  reference),  regardless  of  any  contractual  relationship  which  maj-  be 
alleged  to  exist  between  the  Contractor  or  any  subcontractor  and  such 
laborers  and  mechanics.  All  laborers  and  mechanics  employed  upon  such 
vork  shall  be  paid  in  cash,  except  that  payment  may  be  by  check  if  the 
employer  provides  or  secures  satisfactory  facilities  approved  by  fhe 
CITY  OF  BOSTON  for  the  cashing  of  the  saaa  without 

cost  or  expense  to  the  employee.  For  the  purpose  of  this  clause, 
contributions  made  or  costs  reasonably  anticipated  under  Section  1  (b) 
(2)  of  the  Davis-Bacon  Act  on  behalf  of  laborers  or  mechanics  are 
considered  wages  paid  to  such  laborers  or  mechanics,  subject  to  the 
provisions  of  Section  5«5(a)( 1 )(iv)  of  Title  29,  Code  of  Federal 
Regulations.  Also  for  the  purpose  of  this  clause,  regular  contribu- 
tions made  or  costs  incurrvd  for  more  than  a  weekly  period  under  plans, 
funds,  or  programs,  but  covering  the  particular  weekly  period,  are 
deemed  to  be  constructively  made  or  incurred  during  such  weekly 
period. 
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3.  mmERPl^ETTS  OF  .VAG2S  OH  SAT.AHTTS 

In  case  of  underpaynent  of  wag-a  "by  the  Contractor  or  by  any 
aubcontractor  to  laborers  or  mechanics  employed  by  the  Contractor  or 
subcontractor  upon  ths  work  covered  by  this  Contract,  the   Cirf  OF  BOSTON 

in  addition  to  such  other  rights  as  may  be  afford- 
ed it  under  this  Contract  shall  withhold  from  the  Contractor,  out  of 
•ny  payments  due  the  Contractor,  so  ouch  thereof  as  the 
CITY  OF  BOSTON       "**/  consider'  necessary  to  pay  such  laborers  or 
mechanics  the  full  aaount  of  wages  required  by  this  Contract.  The 
anoiant  so  withheld  may  be  disbursed  by  the     CITY  OF  BOSTON 

for  and  on  accoxint  of  the  Contractor  or  the  subcontractor 
(as  may  be  appropriate),  to  the  respective  laborers  or  mechanics  to 
whoa  the  saae  is  due  or  on  their  behalf  to  plans,  funds,  or  prograna 
for  any  type  of  frias«  benefit  prescribed  iii  the  applicable  wa^e 
det  emination. 

U.  AOTICIPATSD  COSTS  OP  JSIITCS  'SESTEFTTS 

If  the  Contractor  does  not  make  payments  to  a  trustee  or  other 
third  person,  he  may  consider  as  part  of  the  wages  of  any  laborer  or 
mechanic  the  aiaount  of  any  costs  reasonably  anticipated  in  providing 
frin^  benefits  under  a  plan  or  program  of  a  type  expressly  listed  in 
the  wage  determination  decision  of  the  Secretary  of  Labor  which  la  a 
part  of  this  Contract:  Provided,  however,  the  Secretary  of  Labor  has 
found,  upon  the  written  request  of  the  Contractor,  that  the  applicable 
standards  of  the  Davis-Bacon  Act  have  been  met.  The  Secretary  of  Labor 
may  require  the  Contractor  to  set  aside  in.   a  separate  account  assets 
for  the  meeting  of  obligations  under  the  plan  or  prograa.  A  copy  of 
any  findings  made  by  the  Secretary  of  Labor  in  respect  to  fringe  benefits 
being  provided  by  the  Contractor  must  be  submitted  to  the 
CITY  OF  BOSTON       with  the  first  payroU  filed  by  the  Contractor 
subsequent  to  receipt  of  the  finding. 

5.  OTESmffi  COMPSNSATION  REQUrRO)  BY  C0NT3UCT  VCRK  HOURS  AND  SAFSTT 
STa:(DAJIDS  act  (76  Stat.  357-36O:  Title  UO  U.S.C.,  Sections  327- 
332) 

(a)  Overtiae  reouireaenta.  Ho  Contractor  or  subcontractor 
contracting  for  any  part  of  the  Contract  work  which  may  require  or 
involve  the  employment  of  laborers  or  mechanics,  including  watchioen 
and  guards,  shall  require  or  peimit  any  laborer  or  mechanic  in  any 
workveek  in  which  he  is  employed  on  such  work  to  work  in  excess  of  8 
hours  in  any  calendar  day  or  in  excess  of  UO  hours  in  such  work  week 
unless  such  laborer  or  mechanic  receives  compensation  at  a  rate  not 
less  than  one  and  one-half  times  his  basic  rate  of  pay  for  all  hours 
worked  in  excess  of  8  hoxirs  in  any  calendar  day  or  in  excess  of  UO  hours 
in  such  work  week,  as  the  case  may  be. 

(b)  Tlolatlon;   liability  for  unpaid  wages  liquidated  dflffA^s. 

In  the  event  of  any  violation  of  the  clause  »et  forth  in  paragraph  (*)» 
the  Contractor  and  any  subcontractor  responsible  therefor  shall  be 
liable  to  any  affected  employee  for  his  unpaid  wagea.   In  addition, 
such  Contractor  and  subcontractor  ahall  be  liable  to  the  United  States 
for  liquidated  damages.  Such  liquidated  damages  ahall  be  cocputed  with 
respect  to  each  Individual  laborer  or  mechanic  employed  in  violations 
of  the  clause  set  forth  in  para^aph  (a),  in  the  sum  of  $10  for  each 
calendar  day  on  which  such  employee  was  required  or  pezaltted  to  work 
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la  excess  of  8  hours  or  in  excess  of  the  itandaxd  woricweek  of  UO  hoi^xs 
without  pajTsent  of  the  overtine  wa^a  required  by  the  clauoe  set  forth 
in  para^aph  (a). 

(c)  Withholding  for  liquidated  daaagea.  The  CITY  OF  BOSTON 

shall  withhold  or  cause  to  be  withheld^  from  any  moneys 
payable  on  account  of  work  performed  by  the  Contractor  or  subcontractor, 
such  sums  as  may  administratively  be  determined  to  be  necessary  to 
satisfy  any  liabilities  of  such  Contractor  or  subcontractor  for  liqui- 
dated damans  as  provided  in  the  clause  set  forth  in  para^aph  (b). 

(d)  Subcontracts,  The  Contractor  shall  insert  in  any  subcontracta 
the  clauses  set  forth  in  paragraphs  (a),  (b),  and  (c)  of  this  Section 
and  also  a  clause  requiring  the  subcontractors  to  include  these  clauses 
In  any  lower  tier  subcontracts  which  they  may  enter  into,  togetlier  with 
a  clause  requiring  this  insertion  in  any  further  subcontracta  that  may 
In  turn  be  made. 

6.   1>IPL0"aiEOT  OF  APPRE2friCES/ni/LDraZS 

a.  Apprentices  will  be  permitted  to  woric  at  less  than  the  prede- 
termined rate  for  the  work  they  performed  when  they  are  em- 
ployed and  individually  registered  in  a  bona  fide  apprentice- 
ship program  registered  with  the  U.  S,  Department  of  Labor, 
Manpower  Administration,  Bureau  of  Apprenticeship  and  Training, 
or  with  a  State  Apprenticeship  Agency  recognized  by  the  Sureau, 
or  If  a  person  is  employed  in  his  first  90  ^ays  of  probationary 
employment  as  an  apprentice  in  such  an  apprenticeship  program, 
who  is  not  individually  registered  in  the  program,  but  who  has 
be«n  certified  by  the  Bureau  of  Apprenticeship  and  Training  or 
a  State  Apprenticeship  Agency  (where  appropriate)  to  be 
eligible  for  probationary  employment  as  an  apprentice.  The 
allowable  ratio  of  apprentices  to  joumeycen  in  any  craft  classi- 
fication shall  not  be  greater  than  the  ratio  permitted  to  the 
contractor  as  to  his  entire  work  force  under  the  registered 
program.  Any  •cployee  listed  on  a  payroll  at  an  apprentice 
'  wage  rate,  who  is  not  a  trainee  as  defined  in  subdivision  (b) 
of  this  subparagraph  or  la  not  registered  or  otheivise  employed 
aa  stated  above,  shall  be  paid  the  wage  rate  determined  by  the 
Secretary  of  Labor  for  the  classification  of  work  he  actually 
perfo«ied.  The  contractor  or  subcontractor  will  be  required  to 
•  furnish  to  the  contracting  officer  or  a  representative  of  the 
Wage-Hour  Division  of  the  U.  S,  Department  of  Labor  written 
evidence  of  the  registration  of  his  program  and  apprentices  as 
well  as  the  appropriate  ratios  and  wage  rates  (expressed  in 
percentages  of  the  journeyman  hourly  rates),  for  the  area  of 
construction  prior  to  using  any  apprentices  on  the  contract 
work.  The  wage  rate  paid  apprentices  shall  be  not  less  than 
the  appropriate  percentage  of  the  journeyman's  rate  contained 
in  the  applicable  wage  determination." 

b.  Tmineea.  Except  as  provided  in  29  C7R   5.15  trainees  will  not 
be  permitted  to  work  at  less  than  the  predetermined  rate  for 
the  work  performed  unless  they  are  employed  pursuant  to  and 
individually  registered  in  a  program  which  has  received  prior 
approval,  evidenced  by  formal  certification,  by  the  U.  S. 
Department  of  Labor,  Manpower  Administration,  Bureau  of  Appren- 
tice and  Training.  The  ratio  of  trainees  to  journeymen  shall 
not  be  greater  than  permitted  under  the  plan  approved  by  the 
Bureau  of  Apprenticeship  and  Training.  i?very  trainee  must  be_ 


>.»*«.  ...  iiww  j.Bau    ^iiaa  wie  raze  specii^ied  in  tiie  approved  pro- 
grnffi  for  his  level  of  progress.     Any  eaployee  listed  on  the 
pajToU  at  a  trainee  rate  who  ia  not  registered  and  partici- 
pating in  a  traijiing  plan  approved  by  the  Bureau  of  Apprentice- 
aiup  and  Training  shall  be  paid  not  less  than  the  wa^  rate 
deteiained  by  the  Secretary  of  Labor  for  the-  classification  of 
work  he  actually  perforaed*     The  contractor  or  subcontractor 
will  be  required  to  furnish  the  contracting  officer  or  a  repre- 
sentative of  the  Vage-Hour  Division  of  the  U.   S.  Department  of 
Labor  written  evidence  of  the  certification  of  his  prograa, 
the  registration  of  the  trainees,   and  the  ratios  and  wa^ 
rates  prescribed  in  that  program.     In  the  event  the  Bureau 
of  Apprenticeship  and  Training  withdraws  approval  of  a  train- 
ing protjraa,    the  contractor  will  no  longer  be  permitted  to 
utilise  trainees  at  less  than  the  applicable  predetei:nined 
rate  for  the  work  perfonced  until  an  acceptable  program  is 
approved, 

r.      Application  of  29C?1?  Part  Sd 

On  contracts   in  e;iC8SS  of  $10,000  the  employment  of  all 
laborers  and  mechanics,  including  apprentices  and  trainees, 
as  defined  in  Section  5.2(c)  sfiall  also  be  subject  to  the 
provisions  of  Part  5a  of  this  subtitle.     Apprentices  and 
trainess  shall   be  hired  in  accordance  with  the  requirements 
of  Part  5a  of  this  subtitle  (29CrR      5.S(a)(4)(ii1 )) . 

1 .    The  contractor  agrees : 

(i)     That  he  will  nake  a  diligent  effort  to  hire  for 
the  performance  of  the  contract  a  number  of 
'apprentices  or  trainees,  or  both,  in  each 
occupation,  which  bears  to  the  average  number 
of  journeymen  in  that  occupation  to  be  employed 
in  the  performance  of  the  contract  the  aoplicable 
ratio  as  determined  by  the  Secretary  of  Labor;   . 

(ii)  That  he  will  assure  that  25  percent  of  such 
apprentices  or  trainees  in  each  occupation  are 
1n  their  first  year  of  training,  where  feasible. 
Feasibility  here  involves  a  consideration  of 
(a)  the  availability  of  training  opportunities 
■  for  first  year  apprentices,-  (b)  the  hazardous 
nature  of  the  work  for  beginning  workers,   (c) 
excessive  unemployment  of  apprentices  in  their 
second  and  subsequent  years  of  training. 

(ii1)That  during  the  performance  of  the  contract  he 
will,   to  the  greatest  e;ttent  possible,   emoloy   ' 
the  number  of  apprentices  or  trainees  necessary 
•to  meet  currently  the  requirements  of  subdivisions 
(i)  and   (ii)  of  this  suboaracracn.     . 
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by  trade  of  the  niunber  of  apprentices  and  trainees, 
apprenticesand  trainees  by  first  year  of  training,  and  - 
of  journeymen,  and  the  wages  paid  and  hours  of  woric  of  *' 
such  apprentices,  trainees  and  journeymen.  The  contractor 
agrees  to  make  these  records  available  for  inspection 
upon  request  of  the  Oepartjnent  of  Labor  and  the  Federal 
agency  concerned. 

3.   The  contractor  who  claims  compliance  based  on  the  criterion 
stated  in   5a. 4(b)  agrees  to  maintain  records  of 
employment,  as  described  in   5a.3(a)(2),  on  ncn-federal 
and  non-federally  assisted  construction  work  done  during 
the  performance  of  this  contract  in  the  same  labor  market 
area.  The  contractor  agrees  to  make  these  records  available 
for  inspection  upon  request  of -the  Departaent  of  Labor  and 
the  Federal  agency  concerned.  . 

* 
*•   The  contractor  agrees  to  supply  one  copy  of  the  written 
notices  required  in  accordance  with   5a. 4(c)  at  the 
request  of  Federal  agency  compliance  officers.  The 
contractor  also  agrees  to  supply  at  3-month  intervals 
.during  performance  of  the  contract  and  after  completion 
of  contract  performance  a  statement  describing  steps  taken  ■ 
tflv«rd  making  a  diligent  effort  and  containing  a  break- 
down by  craft,  of  hours  worked  and  wages  paid  for  first 
year  apprentices  and  trainees,  other  apprentices  and 
trainees,  and  journeymen.  One  copy  of  the  statement 
wm  be  sent  to  the  agency,  concerned,  and  one  to  the 
Secretary  of  Labor. 

5-   The  contractor  agrees  to  Insert  In  any  subcontract'  under 
this  contract  the  requirements  contained  in  this  paragraph 
(2SCfH  5a. 3  (a)  (1),  (2).  (3).  (4),  and  (5).  Sections 
5a. 4,  5a. 5»  5a. 6,  and  5a. 7  shall  also  be  attached  to  each 
such  contract  for  the -Information  of  the  contractor.  The 
term  "contractor"  as  used,  in  such  clauses  in  any  subcontract 
.  shall  oean  the  subcontractor. 

* 

c.  Epual  Scployaent  Op-porttfaity.  The  utilization  of  apprentices, 
trainees  and  journeymen  under  thia  part  ahall  be  in  conformity 
with  the  equal  onployaent  opportunity  requirements  of  licecutive 
Order  12  2U6,  as  aoended,  and  29  C!^  Fart  30. 


7.  iMPLCQIEOT  OF  CEaTAlil  PERSONS  PROHIBITED 

5o  person  under  the  age  of  ilrteen  years  and  no  person  who,  at  the 
time,  is  aerving  sentence  In  a  penal  or  correctional  institution  shall 
be  employed  on  the  woxi  covered  by  this  Contract. 
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8.  REGULATIONS  PUBSUAUT  TO  SO-CALLED  "Alfri-KICOACX  ACT" 

•  • 

Tha  Contractor  shall  comply  with  the  applicable  regulations  (a 
copy  of  which  is  attached  and  herein  incorporated  by  reference)  of  the 
Secretary  of  Labori  United  States  Department  of  Labor,  made  puxstiant  to 
the  so-called  "Ant i -Kickback  Act"  of  June  13,  193U  (US  Stat.  918:  62 
Stat.  862;  Title  TJ.S.C,  Section  87U:  and  Title  UO  U.S.C.,  Section  276c), 
and  any  aaendoents  or  modifications  thereof,  shall  cause  appropriate 
provisions  to  be  Ir^erted  in  subcontracts  to  insure  compliance  therewith 
by  all  subcontractors  subject  thereto,  and  shall  be  reaponsible  for  the 
submission  of  affidavits  required  by  subcontractors  thereunder,  except 
as  said  Secretary  of  Labor  may  8j)ecifically  provide  for  renaonablt* 
limitations,  variations,  tolerances,  and  exemptions  from  the  require- 
ments thereof  (see  Exhibit  C  pages  CDBG-32  to  CDBG-39). 

9.  BiPLOTIErr  OP  LAKIRERS  OR  MECHANICS  NOT  LISTED  IN  AJORZSAID  WACZ 
DETERMINATION  DECISION 

Any  class  of  laborers  or  mechanics  which  is  not  listed  in  the  va^e 
determination  and  which  is  to  be  employed  under  the  Contract  will  be 
classified  or  reclassified  confonnably  to  the  wage  determnation  by  the 
CITY  OF  BOSTON  and  a  report  of  the  action  taken 

shall  be  submitted  by  the     CXTY  OF  BOSTON  throu«;h 

the  Secretary  of  Housing  and  Urban  Development,  to  the  Secretary  of 
Labor,  United  States  Department  of  Labor.  In  the  event  the  interested 
parties  cannot  agree  on  the  proper  classification  or  reclassification 
of  a  particular  class  of  laborers  and  mechanics  to  be  used,  the  question 
accompanied  by  the  recommendation  of  the  Local  Public  Ag«ncy  or  Public 
Body  shall  be  referred,  throu^  the  Secretary  of  Housing  and  Urban 
Development,  to  the  Secretary  of  Labor  for  final  determination. 


10.  FRINGE  BENEFITS  HOT  BCPRESSED  AS  HOURLY  VACZ  RATES 

The  CITY  OF  BOSTON  shall  require,  whenever  the 

minimus  wage  rate  prescribed  in  the  Contract  for  a  class  of  laborers  or 
mechanics  includes  a  fringe  benefit  which  is  not  expressed  as  an  hourly 
wa^  rate  and  the  Contractor  is  obli^ted  to  pay  cash  equivalent  of  such 
a  fringe  benefit,  an  hourly  cash  eqtiivalent  thereof  to  be  established. 
In  the  event  the  interested  p.ixties  cannot  agree  upon  a  cash  equivalent 
of  the  fringe  benefit,  the  question,  accompanied  by  the  recommendation  . 
of  the        CITY  OF  BOSTON  shall  be  referred,  through 

the  Secretary  of  Housing  and  Urban  Development,  to  the  Secretary  of 
Labor  for  detemination. 

11.  POSTING  WAGE  DKfEWUNATION  DECISIONS  AND  AUTHORIZED  VAGE  DEDUCTIONS 

The  applicable  wage  poster  of  the  Secretary  of  Labor,  United  States 
Department  of  Labor,  and  the  applicable  wage  determination  decisions  of 
said  Secretary  of  Labor  with  respect  to  the  various  classification  of 
laborers  and  mechanics  employed  and  to  be  employed  upon  the  work  covered 
by  this  Contract,  and  a  statement  showing  all  deductions,  if  any,  in 
accordance  with  the  provisions  of  this  Contract,  to  be  made  from  wages 
actually  earned  by  persons  so  employed  or  to  be  employed  in  such  classi- 
fications, shall  be  posted  at  appropriate  conspicuous  points  at  the  site 
of  the  work.  
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12.  CCMPUINTS,   PRCX;EEDnJCS,   OE  TESTElOirf  BY  E1PL0TEES 

No  laborer  or  aechanic  to  whom  the  wa^e,  salary,  or  other  labor 
standards  provisions  of  this  Contract  are  applicable  uhall  be  discharged 
or  In  any  other  manner  discriminated  againat  by  the  Contractor  or  any 
subcontractor  because  such  employee  has  filed  any  complaint  or  instituted 
or  caused  to  be  instituted  any  proceeding  or  has  testified  or  is  about  tc 
testify  in  any  proceeding  under  or  relating  to  the  labor  standards  appli- 
cable under  this  Contract  to  his  employer. 

13.  CLADC  AIQ  DISPUTES  PERTAliraiC  TO  WAGE  RATES 

Claims  and  disputes  pertaining  to  wage  rates  or  to  classifications 
of  laborers  and  mechanics  employed  upon  the  work  covered  by  this  Contract 
shall  be  promptly  reported  by  the  Contractor  in  writing  to  the 
CITY  OF  BOSTON  for  referral  by  the  latter  through  the 

Secretary  of  Housing  and  Urban  Development  to  the  Secretary  of  Labor, 
United  States  Department  of  Labor,  whose  decision  shall  be  final  with 
respect  thereto. 

iJi.  QUESTIONS  CONCERNINC  CERTAIN  FEDERAL  STATUTES  a:?D  REGULATIONS 

All  questions  arising  under  this  Contract  which  relate  to  the 
application  or  interpretation  of  (a)  the  aforesaid  Anti-Kickback  Act, 
(b)  the  Contract  York  Hours  and  Safety  Standards  Act,  (c)  the  aforesaid 
Davis-Bicon  Act,  (d)  the  regulations  issued  by  the  Secretary  of  Labor, 
United  States  Department  of  Labor,  pursuant  to  said  Acts,  or  (e)  the 
labor  standards  provisions  of  any  other  pertinent  Federal  statute,  shall 
be  referred,  through  the  CITY  OF  BOSTON         and  the 

Secretary  of  Housing  and  Urban  Development,  to  the  Secretary  of  lAbor, 
United  Stat4is  Department  of  Labor,  for  said  Secretary's  appropriate 
ruling  or  interpretation  which  shall  be  authoritative  and  may  be  relied 
upon  for  the  purposes  of  this  Contract. 

15.  PA-mOLLS  AND  BASIC  PAYROLL  RECORDS  OP  CONTRACTOR  AND  SUBCONTRACTOBS 

The  Contractor  and  each  subcontractor  shall  prepare  his  payrolls 
on  foros  satisfactory  to  and  in  accordance  with  instructions  to  be 
furnished  by  the         CITY  OF  BOSTON.  The  Contractor" 

shall  submit  weekly  to  the  Local  Public  Agency  or  Public  Body  two 
certified  copies  of  all  payrolls  of  the  Contractor  and  of  the  subcon- 
tractors, it  being  understood  that  the  Contractor  shall  be  responsible 
for  the  submission  of  copies  of  payrolls  of  all  subcontractors.  Each" 
such  payroll  shall  contain  the  "Weekly  Statement  of  Compliance"  set 
forth  in  Section  3,3  of  Title  29»  Code  of  Fedeml  Rpgulations,  The 
payrolls  and  basic  payroll  records  of  the  Contractor  and  each  subcon- 
tractor covering  all  laborers  and  mechanics  employed  upon  the  work 
covered  by  this  Contract  shall  be  maintained  during  the  covirse  of  the 
work  and  preser/ed  for  a  period  of  3  years  thereafter.  Such  payi"olls 
and  basic  payroll  rocordo  shall  contain  the  name  and  address  of  each 
such  employee,  his  correct  classification,  rate  of  pay  (including  rates 
of  contributions  or  costs  anticipated  of  the  types  described  in  Section 
1(b)(2)  of  the  Davio-Bftcon  Act),  daily  and  weekly  nvunber  of  hours  worked, 
deductions  made,  and  actiial  waiges  paid.  In  addition,  whenever  the 
Secretary  of  Labor  has  fo\ind  under  Section  5.5(a)(l)(iv)  of  Title  29, 
Code  of  Federal  Regulations,  tliat  the  wages  of  any  laborer  or  mechanic 
Isdude  the  aaount  of  ajay  costs  reasonably  anticipated  in  providinjg 

c.n  ii,c^  ~  2.0 


benefit*  under  a  plan  or  prograa  described  in  Section  1(b)(2) (3)  of  the 
DaTis-Bacon  Act,  the  Contractor 'Or  subcontractor  shall  maintain  records 
vhich  show  that  the  comaitment  to  provide  such  benefits  is  enforceable, 
that  the  plan  or  progran  is  financially  responsible,  and  that  the  plan 
or  pro^aa  has  been  coomunicated  in  vritios  to  the  laborers  or  oechanics 
affected,  and  records  which  show  the  costs  anticipated  or  the  actual 
eoat  inffuxred  in  providing  such  benefits.  The  Contractor  and  each 
subcontractor  shall  make  his  enployment  records  with  respect  to  persona 
employed  by  hia  upon  the  work  covered  by  tiiis  Contract  available  for 
inspection  by  authorized  representatives  of  the  Secretary  of  Housing  and 
Urban  Development,  the  CITY  OF  BOSTON  and  the  United 

States  Department  of  Labor.  Such  representatives  ciiall  be  permitted  to 
interview  employees  of  the  Contractor  or  of  any  subcontractor  during 
working  hoxirs  on  the  job. 

16.  SPECIFIC  COVERAGE  OP  C£3TAI^  Tf?ES   OP  WORK  BY  E1PL0Y2E3 

The  transporting  of  materials  and  supplies  to  or  from  the  site  of 
the  Project  or  Prograa  to  which  this  Contract  pertains  by  the  employees 
of  the  Contractor  or  of  any  subcontractor,  and  the  manufacturing  or 
foiTuahing  of  materials,  articles,  supplies,  or  equipment  on  the  site 
of  the  Project  or  Prograa  to  which  this  Contract  pertains  by  persons 
eoployed  by  the  Contractor  or  by  any  subcontractor,  shall,  for  tixe 
purposes  of  this  Contract,  and  without  liiaiting  the  generality  of  the 
foregoing  provisions  of  this  Contract,  be  deemed  to  be  work  to  which 
these  Federal  Labor  Standards  Provisions  are  applicable. 

17.  DIELICI3I£  SU3C0MTRACT0HS 

The  Contractor  shall  not  subcontract  any  part  of  the  work  covered 
by  this  Contract  or  peroit  subcontracted  work  to  be  further  subcontracted 
without  the       CITY  OF  BOSTON'S  prior  written  approval 

of  the  subcontractor.  The  Local  Public  Agency  or  Public  Body  will  not 
approve  any  subcontractor  for  work  covered  by  this  Contract  who  is  at 
the  time  ineligible  under  the  provisions  of  any  applicable  regulations 
issued  by  the  Secretary  of  Labor,  United  States  Department  of  Labor  or 
the  Secretary  of  Housing  and  Urban  Development,  to  receive  an  award  of 
such  subcontract. 

18.  PROVISIONS  TO  BE  niCLUDED  IN  CERTAIN  SUBCOimiACTS 

The  Contractor  shall  include  or  cause  to  be  included  in  each 
subcontract  covering  any  of  the  work  covered  by  this  Contract,  provi- 
sions which  are  consistent  with  these  Federal  Labor  Standards  Provisions 
and  also  a  clause  requiring  the  subcontractors  to  include  such  provisions 
in  any  lower  tier  subcontracts  which  they  may  enter  into,  together  with 
a  clause  requiring  such  insertion  in  any  farther  subcontracts  that  may 
in  turn  be  made. 

19.  BREACH  OF  FORBOODJC  FEDERAL  LAJOR  STANDARDS  PROVISIONS 

In  addition  to  the  causes  for  termination  of  this  Contract  as 
herein  elsewhere  set  for*.h,  tho      CITY  OF  BOSTON 
reserves  the  right  to  terminate  this  Contract  if  the  Contractor  or  any 
subcontractor  whose  subcontract  covers  any  of  the  work  covered  b^'  this 
Contract  shall  breach  any  of  these  Federal  Labor  Standards  Provisions. 
A  breach  of  these  Federal  Labor  Standards  Provisions  nay  also  be  groxonds    | 
for  debaznent  as  provided  by  the  applicable  regulations  issued  by  the 
Secretary  of  Labor,  United  States  Department  of  Labor.    CQf^G-Z.' 


4. 


b. 


c. 


Senera]  Ubor  Ccflipltanca  Procfidurw 

(1)     Before  constnjctTon  begins  the  CCunu^CTQR  agrees'  that  he 

Mot  been  debarred  or  othervf?*  maw«  ^---r/  jv-. 
mluunt:'  ""^*'-«"'^^  "1   '-tor  standard.  CONTACT 

Requestad  through  the  CITY  and  racaived  eh.  «v. 

Requested  and  received  cart-ff •!/•»+•<?««  -*^  wj 

pTo>ment  on  the  project.     Lfkl^?sf -trr  «!  ^°  *"" 
certification  from  U  Ib  i  t  ^i        trainee"  program 
submitted.  U.S.S.A.T.  If  applicable,  must  be 

(2)     At  Construction  Start  the  CONTRACTOR  agrees  that  he  has: 
Notified  the  CITY  of  construction  st^rt  date  In 

-raadabla^n^^  T^^Zr^  i^.^ll^tru''  '°"  "^ 

(1)     Wage  Decision; 

(1)  Notice  to  Employees; 

(^H)Safety  and  Health  Protection  on  the  Job; 

^'  llfT^l  assigning  each  project  worker  to  worV  has 
obta  ned  >^r)cer's  nan:e.  best  mailing  address  and 
Social   Security  Nun:ber  (for  payroll   purposls), 

d.       ««  obtained  a  copy  of  each  apprentice's  cer*1ffca*. 
with  the  apprentice's  rM^straMn-  -     u     '•^'^•^^^cawe 
vmAy  /Mf  ,--     <:''wiu«  5  re^,siration  number  and  hi? 
year  of  apprenticeship  frzm  the  State  S  A.T 

«.       Has  UfQrrned  each  worker  of: 


a. 


b. 


ii) 


His  work  classification  (Journeyinan  or  job  r    - 

tnie)  is  It  will  appear  on  the  oavrnii  Cf>4^-2 


(11)  His  duties  of  worlc. 


f.  The  U.S.  Oepartnsnt  of  Labor's  rei^ulrefflent  on  the 
project  that  he' Is  either  a  journeyman,  apprentice, 
or  laborer  - 

(I)  If  journeyman,  he  is  to  be  paid  journeyman's 
minimum  wage  rata  or  more; 

(II)  If  apprentice,  he  is  to  be  paid  not  less  than 
the  apprentice's  rate  for  the  trade  based  on 
his  year  of  apprenticeship;  or 

(III)  If  laborer,  he  is  to  do  laborers  work 
only.  Is  not  usie  any  tool  or  tools  of 
the  trade  -  and  not  perform  any  part  of  a 
journeyman's  v*ork  -  and  is  paid  the  laborer's 
nininum  wage  rate  or  more. 

g.  Agrees  that  each  laborer  or  mechanic  who  performs 
work  on "project  in  more  than  one  classification 
within  the  same  workweek  shall  be  classified  and 
paid  at  the  highest  wage  rate  applicable  to  any  of 
the  work  which  he  performs  unless  the  following 
requirements  are  met: 

(I)  Accurate  daily  time  records  shall  be  maintained. 
These  records  must  shew  the  time  worked  in  each 
classification  and  the  rata  of  pay  for  each 
classification,  and  must  b.e  signed  by  the 
wortanan. 

(II)  The  payroll  shall  show  the  hours  worked  in  each 
classification  and  the  wage  rate  paid  for  each 
classification. 

(lil)The  payroll  shall  be  signed  by  the  worionen  or 
a  signed  copy  of  the  daily  time  record  shall  be 
attached  thereto.   •  • 

h.       The  CONTRACTOR  will   Inform  each  worker  of  his  hourly 
wages  (not  less  than  the  minimum  wage  rate  for  his 
work  which  is  stated  in  the  Wage  Decision.) 


(1)        Time  and  a  half  for  all  work  over  8  hours  any 
day  or  over  40  hours  any  woricwesk  (See  CONTRACT 
Work  Hours  Safety  Standards  Act).. 

(i1)       Fringe  benefits.  If  any  (See  Wage  Decision  for 
any  required). 


(111)     Deductions  fnwJ  his  pay  will   inform  each  worker 
that  he  Is  subject  to  being  Interviewed  on  the 
job  by  the  recipient  or  a  HUD,  Department  of 
Labor,  or  other  U.S.  Governcjent  inspector,  to 
confinn  that  his  employer  Is  complying  with  all 
labor  requirejnents. 

(1v)       Has  Informed  each  Journeyman  and  each  apprentice 
that  a  Journeyman  imjst  be  on  the  Job  at  all 
times  when  an  apprentice  iz  i*ork1ng. 

(^)     During  Construction  the  CONTACTOR  agrees  that  he: 

(I)  has  employed  all  registered  apprentices  r^f^rvid 

to  him  through  normal  channels  up  to  the  applicable 
ratio  of  apprentices  to  Journeyman  In  each. 
trade  used  by  the  employer. 

(II)  wm  maintain  basic  employment  records  accessible 
to  Inspection  by  the  recipient  or  U.S.  Government 
representative. 

(ill)     Is  complying  with  all  health  and  safety  standards. 

(1v)      has  paid  all  workers  weekly. 

«... 
0.       Reporting 

The  CONTRACTOR  will  furnish  all  Information  and  reports  required 
under  the  Copeland  Act  and  the  Davis-Bacon  Act  and  by  the 
rules  regulations,  and  orders  of  the  Secretary  as  setforth  1n 
Section  XV  subsection  C  of  this  Part. 

XII     WORK  HOURS  AND  SAFETY  STANDARDS 

In  constTnjction  contracts  in  excess  of  $2,000  and  other  contracts 
In  excess  of  $2,500,  the  CONTRACTOR  agrees  to  comply  with  sections 
103  and  107  of  the  Contract  Work  Hours  Safety  Standards  Act  (40 
U.S.C.  327-5).     Under  section  103  of  the  Act,  the  CONTRAaOR  is 

■    required  to  compute  the  wages  of  every  mechanic  and  laborer  on  the 
basis  of  a  standard  work  day  of  8  hours  and  a  standard  work  week  of 
40  hours.     Work  in  excess  of  the  standard  workday  or  workweek  is 
permissible,  provided  that  the  wocker  Is  compensated  it  a  rate  of    . 
not  less  than  1-1/2  times  the  basic  rata  of  pay  for  all  hours 
worked  in  excess  of  8  hours  in  any  calendar  day  or  40  hours  in  the 
workweek.     Section  107  of  the  act  is  applicable  to  construction 
>«rk  and  provides  that  no  laborer  or  mechanic  shall   be  required  to 
work  in  Siirroundings  or  under  working  conditions  which  are  unsanitary, 

,  hazardous,  or  dangerous  to  his  health  and  safety  as  determined 


under  construction,  safety,  and  health  standards  promulagated  by 
the  Secretary  of  Labor.  These  requirements  do  not  apply  to  the 
purchases  of  supplies  or  materials  or  articles  ordinarily  available 
on  the  open  market,  or  contracts  for  transportation  or  transmission 
of  intelligence. 

XIII  ENVIROM£NTAL  CONSIDERATIONS 

A.   Rood  Disaster  Protection 

'  The  Owner  of  land  subject  to  acquisition  or  improvement  under 
this  CONTRACT,  and  its  successors  or  assigns,  are  hereby 
obligated  to  obtain  and  maintain,  during  ownership  of  the  land 
which  is  tJre  subject  of  this  CONTRACT,  such  flood  insurance  as 
Is  required  with  respect  to  financial  assistance  for  acquisition 
or  construction  purposes  under  section  102(a)  of  the  Flood 
0-isaster  Protection  Act  of  1973.  This  obligation  is  binding 
notwithstanding  the  fact  that  construction  on  the  land  which 
1s  the  subject  of  this  contract  is  not  itself  funded  out  of 
assistance  provided-  under  the  Housing  and  Community  Development 
Act  of  1974.  ■ 

•  B.   Compliance  with  Clean  Air  Act  and  Federal  Water  Pollution  Control  Act 

(1)  The  CONTRACTOR  stipulates  that  any  facility  to  be  utilized 
In  the  performance  of  this  CONTRACT  is  not  listed  on  the 
List  of  Violation  Facilities  Issued  by  the  Environmental 
Protection. Agency  (EPA)  pursuant  to  40  CFR  15.20. 

(2)  The  CONTRACTOR  agrees  to  comply  with  all  the  requirements 
•     of  section  114  of  the  Clean  Air  Act,  as  amended,  (42  USC 

18S7c-a)  and  section  308  of  the  Federal  Water  Pollution 
Control  Act,  as  amended,  (33  USC  1313)  relating  to  inspection, 
Bwni taring,  entry,  reports,  and  information,  as  well  as  . 
all  other  requirements  specified  in  said  section  114  and 
section  308,  and  all  regulations  and  guidelines  issued 
thereunder. 

(3)  The  CONTRACTOR  stipulates  that  a's  a  condition  for  the 
award  of  this  contract  prompt  notice  will  be  given  of  any 
notification  received  from  the  Director,  Office  of  Federal 
Activities,  EPA,  Indicating  that  a  facility  utilized  or 
to  be  utilized  for  the  contract  is  under  consideration  to 
be  listed  on  the  EPA  List  of  Violating  Facilities. 

(4)  The  CONTRACTOR  agrees  that  It  will  include  or  cause  to  be 
Included  the  criteria  and  requirements  in  paragraph  (1) 
through  (4)  of  this  section  in  every  nonexempt  subcontract 
and  that  it  will  take  such  action  as  the  Government  may 
direct  as  a  means  of  enforcing  such  provisions. 

C.  •  Lead-Based  Paint 

The  CONTRACTOR  agrees  to  comply,  where  applicable,  with  HUD 
Lead-Based  Paint  regulations,  24CFR,  Part  35,  including  the 
elimination  of  lead-based  paint  hazards  under  subpart  B  of 
said  regulations.  The  CITY  is  responsible  for  the  inspections 
and  certifications  required  under  section  35.14(f)  thereof. 


0.      Historic  Preservation 

•  •    • 

The  "CONTRACTOR  agrees  to  «s1st  the  CITY  in  complying  with  the 
requirements  of  the  National  Historic  Preservation  Act  of 
1966,  (P.L.   89-665)  Preservation  Act  of  1974  the  Archaeological 
and  Historic  (P.L.   93-291),  Executive  Order  11593,  the 
procedures  outlines  in  36CFR800  pertaining  to  the  Advisory 
Council  on  Historic  Preservarion,  the  Historic  Districts  Act 
of  the  Commonwealth  of  Massachusetts  (M.G.L.  Chapter  40C). 

XIY.  DESIGN  CONTRACTS 

The  CONTRACTOR  shall  comply  with  the  Architectural  Barriers  Act  of 
1968  and  the  "American  Standard  Specification  for  Making  Buildings 
and  Facilities  Accessible  and  Usable  by  the  Physically  Handicapped" 
(Number  A-U7.1R-1971).  as  modified  (41CFR   101-17.703)  in  the 
■  design  of  any  facilities  under  this  CONTRACT.. 

XV,'  REPORTING  REQUIREMENTS   • 

A.   Equal  Opportunity  and  nbn  discriminatory  Practices.  The 

following  apply  to  construction  CONTRACTS  of  $10,000  or  more: 

(1)  Each  week,  the  CONTRACTOR  shall  complete  and  file  with 
the  CITY,  through  the  City's  Office  of  Human  Rights,  an 
Equal  Opportunity  Compliance  report  on  a  form  to  be 
supplied  by  the  CITY. 

a.  Whenever  the  CONTRACTOR  or  subcontractor  has  a  ■ 

.  collective  bargaining  agreement  or  other  contract  or 
understanding  with  a  labor  union  or  an  agency  referring 
workers  or  providing  such  information  as  to  such 
labor  union's  or  agency's  practices  and  policies  as 
the  Official  may  require,  provided  that  to  the 
extent  such  information  is  within  the  exclusive 
possession  of  a  labor  union  or  agency,  referring  to 
workers  or  providing  or  supervising  apprenticeship 
or'  training  and  if  such  labor  union  or  agency  shall 
refuse  to  furnish  such  information  to  the  CONTRACTOR, 
the  CONTRACTOR  shall  so  certify  to  the  Official  as 
part  of  his  compliance  report,  and  shall  set  forth 
what  efforts  he  has  made  to  obtain  such  information. 

b.  The  CITY  requires  that  the  CONTRACTOR  or  SUBCONTRACTOR 
shall  submit,  as  part  of  his  Compliance  Report,  a 
statement  in  writing,  signed  by  an  authorized  officer 
or  agent  on  behalf  of  any  labor  union  or  any  agency 
referring  workers* or  providing  or  supervising  apprenticeship 
or  other  training,  with  which  the  bidder  or  prospective 
CONTRACTOR  or  SUBCONTRACTOR  deals  with,  supporting 
information,  to  the  effect  that  the  signer's  practice 

and  policies  do  not  discriminate  on  the  grounds  of 

race,  color,  religious  creed,  national  origin,  sex, 

age  or  ancestry  and  that  the  signer  either  will 

iffirmatively  cooperate  in  the  Implementation  of  the 

policy  and  provisions  of  this  section  or  that  is 

consents  and  agrees  that  recruitment,  employment,  ^  ^„^   ^2 


(2)  Monthly  Reports  '  •,  '  . 

On  the  fifth  day  of  every  month,  the  CONTRACTOR  shall 
•  complete  and  file  with  the  CITY  and  the  regional  offices 
of  United  States  Oepartaient  of  Housing  and  Urban  Development 
and  the  Department  of  Labor,  a  Manpower  Utilization 
••  Report,  on  a  form  to  be  supplied  by  the  CITY._ 

(3)  Annual  Reports 

a.  •  Each  prime  contractor  shall  file,  and  each  prime 

contractor  and  subcontractor  shall  cause  its  subcontractors 
to  file  annually,  on  or  before  the  31st  day  of 
March,  complete  and  accurate  reports  on  Standard 
Form  1GC(E£0-1)  promulgated  jointly  by  the  Office  of 
Federal  Contract  Compliance,  the  Equal  Employment 
Opportunity  Commission  and  Plans  for  Progress  or 
such  form  as  may  hereafter  be  promulgated  in  its 
place  If  such  prime  contractor  or  subcontractor 

(I)  Is  not  exempt  from  the  provisions  of  the  'rules 
and  regulations"  in  accordance  with  41  CFR  SO- 
LS; 

(II)  has  100  or  more  employees; 

.  (111)1s  a  prime  contractor  of  first- tier  subcontractor; 
and 

(1v)  has  a  nonexanpt  contract,  subcontract  or  purchase 
order,  serves  as  a  depository  of  Government 
funds,  or  Is  a  financial  institution  which  is 

•  an  issuing  and  paying  agent  for  U.S.  savings 
bonds  and  savings  notes:  Provided,  that  any 
subcontractor  below  the  first  tier  which  performs 
construction  work  shall  be  required  to  file 

.  such  a  report  if  It  meets  requirements  of 

subdivisions  (1),  (11),  and  (iv)  of  this  subparagraph. 

b.  Each  person  required  by  subparagraph  of  this  paragraph 
to  submit  reports  shall  file  such  a  report  with  the 

.Department  within  30  days  after  the  award  to  him  of 
a  contract  or  subcontract,  unless  such  person  has 
submitted  such  a  report  within  12  months  preceding 
the  date  of  the  award.  Subsequent  reports  shall  be 
submitted  annually  In  accordance  with  subparagraph 
(1)  of  this  paragraph,  or  at  such  other  intervals  as 
the  ceo  or  the  Director  nay  require.  The  Department, 
with  the  approval  of  the  Director,  may  extend  the 
time  for  filing  any  report. 


<2-0^^-^7 


B.  Training.  Efflployment  and  Contracting  Opportunities  for  Businesses 
and  lower  Income  persons. 

(1)  Periodic  Reports 

a        The  CONTRACTOR  shall  submit  to  the  CITY  through  the 

Mayor's  Office  of  Community  Development  when  requested, 
documentation  of  the  fact  that  he  had  made  a  good 
faith  effort,  to  comply  with  section  3  requirements, 
as  setforth  In  24CFR  8  135  and  Section  III  of  this 
PART. 
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b.       For  each  employee  hired  by  the  CONTRACTOR  whom  the 
CONTRACTOR  claims  to  be  a  section  3  resident,  the 
CONTRACTOR  shall  submit  to  the  CITY,  through  the  . 
Mayor's  Office  of  Community  Development  a  section  3 
project  area  resident  certification  on  a  form  to  be    - 
supplied  by  the  CITY. 

(2)  Monthly  Reports 

a.      On  the  fifth  day  of  every  month,  the  CONTRACTOR 
shall  submit  section  3  utilization  reports,  on  a 
form  to  be  supplied  by  the  CITY,  to  H.U.O.'s  area 
office  and  to  the  ClTY's  Office  of  Human  Rights. 

C.  Labor  Standards  ^ 

•  The  following  reporting  requirements  apply  to  construction 
Contracts  in  excess  of  two  thousand  ($2,000)  dollars. 

(1)  'Weekly  Reports   . 

The  CONTRACTOR  and  all  subcontractors  and  lower-tier 

subcontractors  shall  complete  and  file  with  the  CITY, 

weekly  payroll  Information,  on  a  form  supplied  by  the 

CITY.  The  form  shall  be  accompanied  by  a  statement 

signed  by  the  anployer  or  his  agent  Indicating  that  the 

wage  rates  contained  therein  are  not  less  than  those 

detennlned  by  the  Secretary  of  Labor  and  that  the  classification 

■  set  forth  for  each  laborer  or  mechanic  conforms  with  the 
work  he  perforwed.  A  submission  of  a  "Weekly  Statement 
of  Compliance"  which  1s  required  under  this  AGREEMENT  and 
the  Copeland  regulations  of  the  Secretary  of  Labor  (29 

•  XFR,  Part  3)  and  the  filing  with  the  Initial  payroll  or 

■  any  subsequent  payroll  of  a  copy  of  any  findings.by  the 
Secretary  of  Labor  under  29  CFR   5.5(a)  (1)  (1v)  sha  1 
satisfy  this  requirement.  This  prime  CONTRACTOR  shall  be 
responsible  for  the  submission  of  copies  of  payrolls  of 
an  subcontractors.  The  CONTRACTOR  will  make  available 
the  records  required  under  the  labor  standards  clauses  of 
the  CONTRACT  for  Inspection  by  authorized  representatives 
Of  HUO,  the  CITY,  and  the  Department  of  Labor,  and  will 
permit  such  representatives  to  Interview  employees  during 
working  hours  on  the  Job.  The  submission  procedure  Is: 


.   Each  Tawar.tjgr  subcontractor,  after  careful  review 
'•   Shall  submit  required  documents  to  the  respective  sub- 
contractor. 

b.  Each  subcontractor,  after  checking  his  own  an<i^hose 
of  each  lower>tie7  subcontractor,  may  have  to  submit 
required  documents  to  the  PRIME  CONTRACTOR. 

e   The  CONTRACTOR  after  reviewing  all  payrolls  and  other 
documentation,  including  his  own.  and  correcting 
violations  where  necessary,  shall  submit  required 
documents  to  the  CITY.   Said  payroll  forms  are  to  be 
submitted  seven  (7)  days  after  the  end  of  each  pay 
period. 
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EXHIBIT     C 


ATTACHMENT  TO   FEDERAL   LABOR  STANDARDS  PROVISIONS 

SO-CALLED  -ANTI-KICKBACX  ACT*  AND   REGULATIONS  PROMULGATED 

PURSUANT  THERETO  BY  THE  SECRETARY  OF  LABOR. 

UNITED  STATES  DEPARTMENT  OF   UBOR 

TITLE  m,  V.S.C..  Kction  U74 

(RepUns  wctien  I  of  (h«  Act  of  Jum  13.  1934  (4«  Stat.  948.  40  U.SC. 
MC.  276bl  puTMianf  to  (he  Act  of  June  25.  1948.  62  Stat.  862) 

UCKIACXS  FROM  PUBLIC  WORKS  EMPLOYEES 

Vhiw^.  b»  futcr,  in<imid«liun,  ur  tlvril  n(  iMwtihnc  di>«UM«l  fmrn  riii|ijii\  mrM.  iir  !•*  an  ulhcr  mtimrr  «hMM>> 
nrr  in<hM'n>  «n  |irfMMi  rnif>4i»rd  ■■  III*  njtmtwttuH.  \mnrrvtum.  iiiai|>ir(BHi  <ir  twymt  ul  lav  (lublir  buikiiiig.  (MiMk  xiri. 
IK  btiiJJiuf  or  woik  fnKwcrd  ui  mhuk  ur  in  pot  by  lujn>  •«  (ranl»  (ntai  (hv  I  iittrd  ««ln>,  to  pirr  u|i  »fn  (MTt  u/  the  rom> 
prnktlMMi  tu  whirh  hr  »  mtitUd  undfT  h»  nMicrarl  w(  iTjifayfiH.  JuU  br  (inr^  nu4  imwr  llun  CUNI  ur  innifxiinri  not 
aurr  thai  fnr  «•<■■».  ur  both. 

SECTION  2  OF  THE  ACT  Of  JUNE  13.  1934.  AS  AMENDED  (4S  Sui.  MS.  t2  Slat.  S«2. 
«3  Stai.  lOS.  n  9m.  M7.  40  VS.C.  bc  27te) 

Tl»  ^r*rr\my  <if  I.<faiir  Jiaii  mj^r  irauiubir  rrpilatiuai  fur  i-ufiCrartiv*  aid  Kulirontranur*  m^ifpd  in  Ihc  conalractiun. 
|an<rru(nn,  cumplHiiM  ur  rr^iW  of  (wblir  building  puUic  «o<^  <«  buiMiiif*  or  «o<ii  HiMnccd  in  ohbl*  or  in  |i«<  b>  kMn> 
••r  ((rMt»  rmm  llw  I'nilnl  Mattn.  uirludinc  •  fmmtmm  (ii«(  r*rh  cwMrarliir  and  Mitaronlrarlar  thiB  (tMtnk  «<^iy  t  Malnaent 
■mitk  m^ret  (u  thr  ««(n  |>«id  (wh  rmpie«««  ditnnf  thr  prrccduif  «rri.  .'WtaM  lUUt  o/Tilif  IB  ((li«trd  Sum  0>d>l  JiWl 
4fif<K  In  Hrh  iiai  —nl*. 

Pv»««aM  to  (hr  a/on-vMd  \nti-KirUiadi  Art.  (Kr  S-nrtvy  uf  I.alair.  I'niird  Stjtr*  Urfianoirnt  <>/  I.akir.  ha  prvmul- 
fMrd  thr  rrfulalwns  hcrrina/trr  ^i  furth.  which  rrfuiduik  ut  fuwtd  n  Tillr  J9.  :!ubti(lr  A.  (^udr  o/  Kedrrti  Krtutioon*. 
I*«1  .1  Thr  KTm  "Thn  (lat.'  a  lurd  a  (hr  rreuJatHM*  iMfrtna/trr  »<  lunk.  ir<rr>  !<•  Cat  .1  Um  lianrr  nrMiunrd.  .<v«d  rpf- 
idaiiHiK  ar  a  hdktmm. 

TITLE  29  -  LABOR 

Subtitle  A  -  Office  of  the  Secretarr  of  Labor 

PART  J-CONTRaCTORS  AND  SUBCONTRAtTTORS  ON  PUBLIC  lUTLOINC  OR  PUBLIC  WORK  FINANCED  IN 
WHOU  OR  IN  PART  BY  LOANS  OR  GRANTS  FROM  THE  UNITED  STATES 

Section  3.1   hirpose  aitd  scope. 

Thnftat  pfrMTibn~Miti-kicib»ri*rrfuUliomundrT  a«tMin  S  o^  thr  An  nf  Jttnr  13.  1934,  a  tmcndrd  (40  tJ.5.C 
iTbe).  populaly  known  a  thr  GipeUnd  Act.  Thn  pal  ipp^irt  la  tov  eoninri  which  n  wfafrct  la  Pf^eril  «*fr  vatdadt 
and  whirh  ii  fur  thr  conitrurtion.  )»oaruoon.  complrlun.  ur  rr^iav  of  puklx-  buildinfi.  puUir  wurkt  nr  butldinp  or  wnr4> 
financrd  in  vhol*  i«  in  pal  b«  loan*  or  pant*  from  thr  t  lulrd  Sutr*.  Thr  pan  i*  inlrndrd  lo  aid  in  ihr  rnforrrmral  of  thr 
aaimum  wa^tr  pminuoni  of  thr  Oair^Hai  on  Art  and  Ihr  Mmiin  iiautn  draiin*  with  fVdrrall>  -tmtiurd  citmarwrtion  thai 
ronlan  anala  mmuauni  vac  prooiMona,  Mcludutf  Ihoa  prorasMia  whirh  arr  not  •ub)rc1  lu  Krortaniulioa  Plan  Ns.  14 
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EXHIBIT     C   (cont.) 


(«^,  tit*  Coflcft  Hou«(  Act  ot  19S0,  th*  ft^tnl  Viur  feflatioa  Co«tie4  Act,  and  the  HouMn<  Act  al  1459),  md  ia  (h« 
fn/eictmcnt  at  At  avwtuat  ptonaon*  oi  the  Caatnet  Work  Ho«n  Sun^irdi  Act  vhenn*  ihcy  ti*  tpplMuhi*  lo  oonaractmi 
«wi.  TIm  part  drtali  (ht  oWt(ido«  o/  coatrartan  aiJ  iii^eaaeirlon  rcUovt  lo  tiw  ■mmkly  mthamman  a(  tuttmnu  rrtanl- 
i«f  (he  wa^  paid  oa  «oit  eo<«T*d  tKcre^;  irU  forth  CiM  crruirvtaac**  aiW  precedum  fovcminf  tha  maiinf  o(  pavioU  da- 
4attm»  Inm  the  wa(ea  ol  thorn  caiptoyrd  oa  aadi  «e«i;  aid  4c'in'«tet  (ha  meOio^  «l  pa)-incnl  prmaaibi*  oa  aieh  «aK. 

SectJOH  3.2  Dcfifiitiom. 

A*  gacd  ia  (Jm  rrfulabana  ia  thja  p«t: 

(i)  TIm  tcfma  "teiidini"  ot  'wori '  frnvtily  iarhidc  coaanactioa  arti«ir)r  a  dintinfutitrd  from  mannfaetunn^. 
faffliidiini  ol  malcnala,  or  irmonf  and  maiiMtiunec  «<>4.  Th*  lerma  atdudii,  wiiheiit  iiaiiucioa.  building  sjuettvn,  aid 
iapravcoMntt  ot  aii  typr^  lucfc  aa  bnd|n«  dam*,  p/ana,  )ii(livay«,  partwayv  itivru,  ai^vaya,  lunndi,  ifmrrx,  mauu,  powar- 
liaaa.  paaipwf  Aaliena,  rslvaya,  airporta,  Itminala,  dixla,  picn,  «har««^  »aya,  lif^theiact.  buoya,  jmet,  btvakwalcn. 
Irws,  a>d  ranak:  divd^n(,  diorinf,  aea/foldinf,  ^llinf.  blaaltaf,  rcciraonf,  clcahaf,  and  Uix^afinf.   \inirm  aMtdaetad  ia 
conaeetoa  wtth  and  at  th*  al«  o/  aich  a  baiUinf  or  vwi  ■  ia  deacrib«d  la  tha  foiT{o<iv(  •eouacs.  (ha  maaufactw  or  fianaii 
■If  ot  nutcriak,  vticJet,  atppjia,  or  aq«ipmcM  («hech«  or  not  a  FrdcnJ  or  Statr  apney  i^uiraa  iid*  to  atch  nutcnala. 
arttrlra.  Mppliet,  or  f>^«ip<nciH  duniif  th*  eean*  at  tha  otanufactuir  <v  fumiahinf .  or  own*  thr  aaUtuJa  Uotm  which  th*«  ai* 
■uau/actiard  or  fumtahcd)  a  aot  a  '%MJdin('ar  'woffc"  withia  (he  taranin|  at  (he  rejuiationa  la  (hia  part. 

(%)  Ty>it  lanaa  "eoilj  la  tiua." "proaaratioa.'' "apaipfatiuw.'* or  "irpair"  mran  M  rypeiof  wo<i  den*  oa  a  partKuiar 
bialdin(  or  wori  tt  th«  aU  (iicfaot.  iiwhidinf,  withe««  liniKjeiea,  ahcm|,rraiodr4in(,  pauitinc  md  droorMinf.  th*  traaa^ort- 
iaf  of  nutonait  aid  aMppiic*  to  or  beta  th*  bWldinf  or  wofi  by  th*  employ***  o(  th*  eonatnictna  eoaCractisr  or  aonacnwlioa 
laLmadttlOf,  and  th*  maaufactohnf  or  fumiahinf  of  matviaia,  atieica,  aippftca,  or  «^«upm«at  oa  thr  at*  ot  the  baiiidiaf  or 
wor^  by  p*r«M*rmpbyed  a  th*  at*  by  th*  eoatracter  or  ihanatianii*. 

(c)  Til*  tcma'pabtc  baidmf' or  "puMc  woak'tadod*  building  or  woii  Corwho**  ronatruclioa.  ptoaaeatioa.  eoaa- 
plctioa.  or  irpaa.  aa  drfinrd  above,  a  Federal  accncy  it  •  eealranin|  paty,  iT|adles  of  vhrthcr  titl*  (her*ef  ia  ia  a  Fedefal 


(4)  TV*  (am  "^aildiRf  or  wort  ftnaarpd  ia  whole  or  ia  p«t  by  loana  or  franti  from  tlw  Cnitad  State*"  iaehidc*  bwld 
iaf  or  i^tfi  for  whoaa  co<iatruft»a,  praimitioa,  eemplctioa,  a*  irpeir.  a  definfd  Amn,  payment  or  pat  payment  ia  mad* 
davctty  or  iadirectty  from  fond*  paetided  by  ban*  or  paata  by  a  Frdcnl  •C*<«T-  ^^  'f"*  ^"**  ""*  ■ac'ud*  baddinf  or  work 
for  whidi  ftieni  aaaattaat  ia  (iailcd  nMy  lo  ioaa  (Dvantca  or  innnaaa. 

(c)  C*ety  petvM  pod  by  a  cDa«*etar  or  •nbroatnetor  i«  aay  maaner  for  ha  later  ia  the  ooaaauetioa,  prweirMtiaa. 
eompirtloa,  or  rppar  of  a  poMie  bialdiaf  or  pailii  wott  or  boitdinc  or  work  fmanrrd  ia  who!*  or  in  part  by  loan*  or  |iaat* 
from  (he  Unil*d  State*  i*  'napfayad' and  r«ecmnf  *vaf«.'re(»dlrsof  aay  aontrartwal  (riationahip  all^rd  to  *«*(  betw««« 

bim  aid  the  nd  (mpfaya*. 

(()   ^M  terai  "any  afTSiaccd  penoa"  utHvdet  a  ^ooe*.  ehU,  patrat.  or  other  rbar  rrUti**  at  the  ronlrarlor  or  aa^ 
foatnrtar,  a  partner  a*  officer  of  th*  ceatrarur  or  •ubcontractor.  a  cof^oraooa  cioady  coiuMcted  wrtJi  (h*  coatracM*  or 
tafccsatnetor  a*  parent,  wbadiary  or  ochmrim,  and  aa  ofTica  or  afcni  of  tueh  uuryurtao^ 

(l)  Th*  term  frdsal  afcney'  nwana  (h*  I'nitcd  Stalea,  th*  Diauiet  of  Columbia,  and  ail  eieeutrw  drparUMntv  i» 
drp*iid*nt  ntabliahmcnta,  adminiatrattv*  tfrnciet,  and  uuaniawntaliti**  of  th*  (nitrd  Slatrt  and  of  thr  Oiamrt  of  Giiumbia, 
including  oorporaiont.  af  or  ni^anttaily  al  of  the  ao^  of  which  ia  banrfiriaily  owned  by  th*  L'a«*d  Stat**,  by  th*  Oiamct 
of  Giiumbia,  or  any  of  th*  forrfouif  department*.  Mtabiialaaenti,  afeneiea,  aid  inarumaiitililMa. 

SectioB  3 J  Werfciy  ititement  w<th  respect  to  piymciM  of  ■n»i. 

(•)  Aa  ia*d  ia  (Kia  actioa,  th*  term  "rapioy**"  diai  not  apply  to  pcnona  ia  damifieatioat  higher  thaa  that  of  Itiiiait 
or  aMchaaic  and  thoac  who  a*  tlte  immediate  Mipenriaon  of  muM  eajployaaa. 
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(k)  K-Jrh  (WMtractor  vt  (ufacunira<,io«  cn^apiJ  in  llv  conM^ucliun.   )jrovru(io«,  nMn|Ur(ioii,  ur  trymir  u(  «iy  |««l>li<. 
bial(ii«(<>r  pulilK  wnri.  ur  UuiMiit*  or  aurl  (iiuncrU  in  olnlr  <ir  in  ytH  l>)  lu*n*u«  praiili  (mia  (lir  I'ntli^  >tjl<>>.  Ji^l 
fi«ni-4<  fn:h  mrri  i  i4atrinrii<  »i(h  rn^wd  lu  (lif  w^i  ['tmi  racli  ul  lU  rui|ilu)<T«  vn*;i;;H  un  korL  (in-rrvd  l»  ^^  UK 
Tstt  3  M^  w  tiurnig  (lir  |irriTdinf  werkl)  [>«>nill  |«rriiML   Tlia  ttMiiiimt  4>aiJ  l«  rtrruli'd  Ih  III*  ronUMrUKiir  xiljron.   . 
incur  or  ti)  ta  *y(liunri-(J  olCurr  or  eni|>lu><rv  uf  llir  rYMilractOf  or  •ulM-nntraitor  who  Mi|K-n'uo  llir  ti«t  mnil  ■•(  «ii;'<^,  »kJ 
tluU  \ir  oa  (urm  '^'H  ^UI.  "Sutrmmt  u^  Cam|>ii4i>cc ',  or  on  jn  >irti(ira<  Itxm  im  tiie  liack  o^  Wll  .1  IT,  '°l'a\  mil  (Ki«  (a<ii- 
tnrlim  OpiiuiMl  tV)**  or  im  any  funn  »ilh  itiniiirai  »urdin(.  ^'wllt•ir  rtiyw*  itt  Wll  .1 1?  mW  A'II  2W  mat  Ijr  kJ^jum-J  fmin 
tbr  CwMTuaciil  oonlncliiM;  or  i^K>nno>in«  tfrttry.  tmi  ro|Me*a/  llirar  funiu  nM>'  Ir  purcliavd  al  llir  Cw>cnm£nl  rniilin* 
Officr. 

(e)  Tlir  rr^uirrtMefM*  u/  (Iwi  tfcliua  ahaO  iiel  a|i|>ly  <a  any  contract  a(  $2.00U  or  l««i. 

(4)  Upon  a  wrjllcn  nndinf>  b^  thr  Iwad  of  a  Krdrrai  a(rnnr,  IW  ^rmim-r  o(  \jiiot  mn  \»nm<ir  (ra«>iialilf  luniuiitMiis 
van'atiuna,  loirraticcp.  utd  rxmiittuna  ffwm  ibr  (t^iuRmcnUo/  lli>>  vctiun  MiLjrrx  to  >Hcit  condiliwfM  »  lite  .Srrrriary  ul 
Lalmr  may  ificn/y. 

|29F.ll.93,jMbt.  l9ril.a.aaM-iHMat  J3FJI.  iaiH6,J^  17.  IWU) 

Sectwn  3.4  Submission  of  werUy  staCementt  and  the  pmcrvaiion  and  inspection  of  weekly  payroll  records. 

(a)  ^adi  wrrily  >4att'mcnt  rrt^inrnl  umier   {  3JI  JuO  U  driKrtrd  liv  llw  cimtranor  ut  •vlKMulrarlar,  ••Utin  airm 
day*  after  tba  rr(iilar  [mmmt  dale  a/  tic  |ia\ roll  (M-niMl.  la  a  n\€efntaiKt  ut  a  Kedrrai  ur  State  ap-nn  >■  Huf^p  M  Um- 
■ilr  tit  llic  buUdiiif  nr  «o«i.  or,  it  tlw<T  ia  nu  i«|irnm<ati«p  of  a  Krdrral  ur  Slatr  *Crncy  at  llir  Mt(  ol'  tlir  lwildiii|  ur  »«irL. 
ifap  atatcmcnt  tittU  l«  niatird  by  (he  ountractor  or  iubcvn tractor,  »i(liia  Mtch  (imr,  tu  a  Krdrrd  or  5talc  a(cacy  rwntrartm: 
{or  nr  flnanrinf  (lir  buiUin*  <»  «vii,  Aftrr  mkIi  riaaiiiialion  and  i  lirri  a*  ma*  be  madr,  Mirli  atali-amit.  or  a  cw^  llirrfiif , 
liiall  be  krpt  avaiiaUr,  or  ahalt  be  (ranainiltrd  ttifrllicr  vitb  a  ityarl  of  any  nul^ttun,  in  aceurdancc  «illi  a(ifilic^iie  (irurrdiifr> 
prrwnbed  by  tlw  United  .Slate*  Ihiiaftineiil  wf  Later. 

(b)  Radt  contractor  ur  •uboMlravtor  dull  prrurw  liia  tamely  |>a»rofl  rrvorda  (><  a  |imod  of  llircv  >-raik  fmni  d^<>  u( 
eo«|il'(iiMi  of  (lie  ronlract.  TItr  jiayiuil  tt-eonk  Jiall  wt  o«t  actiralrh-  iiid  complrlrly  tlw  nanc  and  adJrrw  uf  rarli  Uiwrrr 
and  mrciianic  hi»  rutrtvl  rlaMHTicatitM,  rate  of  pay,  daily  and  »<riK  nutnlMT  of  Iwun  surird.  dedia  luma  madr,  and  arliul 
«a^  paid.  Surli  |in  roll  n-corda  Jial  br  made  arailaiilr  at  ail  limn  for  imfircinn  by  ihc  eoniractui{  officer  iv  )■•  autlionxrd 
rr|irp«mtati*r,  and  liy  avthunied  rr)irr«mtatin>  of  llic  Depart  men  t  of  Labor, 

Section  3  J  Payroll  deductions  permissi'bie  witlwuf  application  to  or  approval  o/  the  Secretary  of  Labor. 

Drdnetinn*  made  under  (he  nrcumtlanera  ur  in  llir  litiiatiM*  dcKribed  in  (he  pwacrafila  of  (h<>  tectMn  may  lie  made 
wdheut  af  plicatiun  (o  and  ap|MO»al  of  (he  Serirlary  of  Lainr: 

(»)  Any  deduction  madr  in  ■'umpliaucr  with  (lie  rr^utrcmmta  uf  rrdrral.  Slate,  or  local  la»,  >«ch  aa  Kpderal  or  itstc 
wilhhulUin(  income  la\e>  and  Federal  •orval  ««««)  taica. 

(k)  Aay  lirdurtion  of  mail  |«e^'iulady  [taid  le  the  tmfiloyer  ■  a  Iwna  fidr  ptrpay mcM  of  wa***  wlm  ivch  (•ref>4«  mmt 
■  madr  without  diwuunt  itt  inlrml.  A  "bona  fnir  iMv^Mymeat  of  vair*"  i>  BOifcidcird  (o  ha«c  been  madr  ufd\  »lwn  ra^li  or 
itarrfunaimt  li»  brm  advanced  (u  Ihr  penon  emptoycd  in  twrh  manner  aa  to  pve  lam  comftlrtr  Trenlum  of  di>|aM4MMi  uf  (lir 
adranred  Itaida. 

(r)    \n>  drductwn  of  amounit  rri^uirrd  bv  mitfl  (woef  le  be  paid  (u  anotlirr.  unleaa  (lie drdw  lion  i*  m  fator  of  liie 
conlrarlor,  >ubrunlr«'lur  itt  ant  afnii^cd  prr>on.  ur  wlica  eullurion  or  rullabunton  exiali. 
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EXHIBIT     C   (cone.) 


(4)  Ami  ^duetJoH  eoiutilutinf  i  oanthbuCna  on  bctuif  ol  the  pcno*  tmplo^c^  to  Tundt  ratibliJMd  by  tha  itpJoxf 
ot  irpracnUliTa  o^cmfloym,  at  both,  for  thr  prupo«t  oV  p<o*idin(  either  from  prificip«J  or  inoooic.  ar  both,  me^icai  or 
ha>^ticMc,  prnHontor  tnmulmo*  rrtirtmcnt,  drtth  bcneriti.  eompcnution  for  injunet.  ittnea.  tccideni*,  lirlimi,  or 
diuUily,  or  Tor  inairiAcc  to  piondc  •■«  o^  thr  forrpiinf,  or  luvcmp^ymcitt  bcneClt.  ricibon  ftn.  wmnfi  *cco«aU.  or 
Himlar  p«yaM«u  for  the  beacA  of  eiB^lo>««>.  their  (tmCitt  uU  de^ndenU:  hwiJ*d,  Aaipew,  Tkm  the  rollowinK  itAnderda 
mr  art:  (I>  Thr  drdurtnn  a  nM  o(Ker>rW  prohibtird  by  Liw:  (2)  it  mtkhfr  (i)  Voiunttrily  coneenird  to  by  the  napioyec 
ia  «<Mu>(  md  im  edteaec  o^  tiM  penod  in  vhkb  the  woik  ■  Is  be  done  tad  mcJi  coiumt  i*  nol  i  condition  cither  for  the 
ob(<inin(  of  at  for  the  coMinydion  of  cmpioy  ment,  or  (ii)  pi^<nded  (a  at  t  bone  Tide  coflectiv*  ber^iininf  «yi.  iiint  be- 
tOTvn  the  ranwaelcr  or  niboontrwtar  and  rrpr^tentjOvee  a(  ito  emplayeeK  (7)  no  pnTil  or  o4her  benefit  i*  olberoia  obniiw^. 
dirrctiy  or  indirectly,  by  the  oonlraetor  or  ntboontrector  <K  mj  lilSiMei  pmoa  ia  the  form  of  comraiwioa,  ii*ide«d.  or 
uibenriie:  ind  (<)  (be  deductjon*  ditU  lerw  the  ooawnirncc  «td  latcmt  of  the  caipJeyai. 

(•)  Aay  deduetioa  cDatribatiaf  lowetd  the  piachai  of  United  Stale*  Oefrme  Stanpe  end  Bond*  when  •oiuatady 
««(hariicd  by  the  cmpteyec 

(t)  Aay  deductam  requeited  by  the  cmpioye*  to  enabk  him  to  repay  bene  to  or  to  purchiH  lium  ia  credit  uaiom 
ucpniicd  Mid  operMrd  ia  «cmrtf*af»  with  rrderaJ  tad  State  credit  uana  atattMn. 

(l)  Aay  deduction  leluatjnly  *Mt honied  b«  the  eaipioyec  fur  the  mdiiii(  of  roanibiitioa*  la  fo^ernirwlaj  <*  ^um^' 
patrmmrnial  t^nntx.  Htch  m  the  Ameitcaa  Red  Ciw. 

(h)  Aay  drduetioa  mliBitarily  ntthoaitcd  by  the  cmpioycc  for  the  aa^iaf  of  a»atrib«l»ni  to  CoaiaMaity 
tiniird  (Mtre*  Fua^  md  itaaliar  chantaUr  or^aiMcaian*. 

(0  Aay  dHacliiMW  to  pay  rvfular  unioa  laitiatioa  free  and  memfaery«ip  due*,  net  iacludin(  finr*  or  ipcesat  i 
bonded,  hawrmr.  That  a  eoUective  barfaintn|  tpeciaent  betsrcn  the  coninctor  or  aibeonuaetor  atd  represntatma  of  ila 
cnifibH'rev  pro»»de«  for  weh  deductna*  and  the  deductBa*  ac  not  otheraiaa  probftiled  by  lav. 

(i)  Aay  dedurtiiia  not  aore  tkaa  foe  tlie  "rraaonable  roal ~ of  bnard.  lodcinf.  or  otSve  facititin  inrettn(  the  imMit- 
■wnt*  uf  vrtua  3(m)  of  thr  Far  Labor  Standard*  Act  of  I93S.  a*  aaaended.  and  f  vt  S3I  of  tha  titk.  Vhen  mk*  *  deduetaa 
i*  made  thr  addilnnal  rrcor^  r*^uwcd  under  J  S 16  J7  (a)  of  tha  title  diafl  be  iry*. 

SeclioR  3.6  Piyreli  dedtKtiont  permiuibk  with  (he  approvd  of  the  Secrvtarr  of  Libur. 

Any  cuntraetur  nr  Mibronlncttir  ma*  appJy  to  thr  Scrrrtary  of  Labor  for  pcrmauon  le  maJLc  aiy  deduction  not  per- 
aitird  im^rt  $  X.*.  Tht  Secrrtary  may  pant  prnmnaoa  aitenrwr  he  finda  tlMi: 

(a)  Tile  rontractor.  uibrontrartar.  or  any  afTitialrd  ))itmm  doc*  not  mtkr  a  pamfit  or  benrril  direcdy  or  indireetK  fmni 
thr  dedurtain  either  in  the  fma  uf  a  fuaan—inn .  dindend.  nr  olhrwat: 

(b)  llie  dedurtwa  ia  not  othrrwiac  prohibited  by  law; 

(r>  TV  deduetMM  i*  nlhv  (T)  lofunltfily  conanted  to  by  thr  tnploycc  ia  »riliii{  and  ia  advance  of  the  period  in  which 
thr  wori  a  to  be  done  and  auch  coaami  ■  not  a  ronditna  eitiar  for  the  obtaiiunf  of  empio»  ment  or  it*  cowtininarr.  or  (2) 
pniTMlrd  fur  a  a  biMta  fide  ooiUctne  bwKainuv(  *f  cement  batueea  the  rontrarlor  ur  wbrontrartur  and  reptrwnutnrcaaf  it* 

raipiuyecKaad 

(d)  TV  drdurtaa  croc*  the  eua«miciMt  *nd  inltmt  of  the  naployrc. 
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EXHIBIT     C    (cone.) 


Scrtioa  3.7  A|>pliraiM>ns  Tor  tlie  4p(>rovai  of  IIh-  Scmtiry  ul  UiImm. 

Any  tf^ieilton  tot  thr  maLui(  n(  iia^-nill  <i<ilurtB>ns  under  {  3.(>  »tiaU  t'um|>l)  villi  tlir  f*^uinniM-n<>  |m  ^Tila-ri  m  ilu 
foAowinj  pari^^ifiii*  <i(  lla>  ^cliun: 

(a)  The  ififi'i'atwii  Jiail  hr  in  »riCin{  ai.J  'itatt  Ur  aaUrronl  lu  lln'  Sri-rHan  i>(  I  jitur. 

(b)  Thr  J|>f<iralwn  <haJI  idoilify  tlir  reiiUKi  iir  riMitracU  urak-r  uJiirii  llir  wiifi  in  )^ih>«(k,ii  i.  Iu  If  prr{i<riiinl.   !'<  r- 
MJMion  «tU  be  {l«m  fiv  dr«Ju«iiiiil>«uly  on  tfimfir,  Hirali/ini  nHiUati".  rM-r^rt  ii|wn  t  >]•••<•  m;;  ii<  c\i'r|iliiHwi  i  m  luiflMinr. 

(f)  TV  tf>(tl><;«liun  ihaU  Mtr  itCtnnMnrW  Ihsl  llwfr  i«  romfWum-r  «i4li  (hr  >.<wHi^U»  «-|  fiirlli  m  (|ir  imnmstfiK  u/ 
I  X6.  TIm  t^flmMliuu  r'uil  br  aufum|UiMrW  by  i  full  UatrmnM  <W  ll>r  fwlk  miiiratiiii;  Mirh  romftlMnrr. 

(d)  TV  jpyliralioii  tiull  iiirliHlc  i  JrirrifrtiOM  a(  ibr  pntfixij  dnlwtHm,  llir  (luqaiw  lu  1^  '<r*rd  lltrrrby  .  and  thr 
tUittt  oi  labtwcn  ur  mrrfunio  fnun  sIiom  ^fc*  ibr  |i<npn<rd  lirdmlmn  snuid  Iv  tuwic. 

(•)  TV  ipfWiraUui  tiittt  >4alr  tlir  iiamr  and  bit^inrM  iif  any  (liinl  |>-r'«n  !<■  vjHxn  jm  fimd*  ••bt^nnl  friim  llir  ivo. 
dcdurtiom  an-  lu  br  (ratiHtHltni  and  Uir  afniiatwn  »!'  •vrli  prriun.  if  j«y  ,  >i(h  lltr  a|itiiicant. 

Section  3.3  Action  by  the  Seaetary  of  Labor  upon  .ipiWicatiuiu. 

TV  Srcfvfarjr  •/  Ijibor  tbaildmdr  wtirthfT  or  n»l  liw  mfiMitrd  di'dnrtinn  ia  (imiinMbie  undir  {ironwMwof  §  3.6: 
anW  liuil  notify  Ibc  a|>)iliranl  m  vntutf  u(  lu*  drrwun. 

Section  3.9  Prohibited  payroll  (Jcdurtiom. 

UcdiKtiOM  MM  dpewbcfp  |iravidrd  (t»  by  thin  |taft  and  whwh  ur  nil  r»«nd  In  br  prrmiMUr  under  §  .1.6  mr  |indubi|.-d. 

Section  3. 1 0  Methods  of  payment  of  wages. 

TV  pa>-nimt  of  wi^^  tbaN  hr  by  r»«ii,  n>~a(iabir  inMnmimla  \ui\  tl^  ,m  drmand.  iir  tbr  ^(iiinml  riiffn4  »f  •■•ni|a^.«. 
tioa  for  wbieb  drdiwtwnt  arr  (irminMbJr  under  llm  (lan.   No  ollu-r  mrlluid.  ul  paynmM  tbaJI  br  frfsipward  on  w<h4  Miiijrri 
le  iIk  Copdand  Act. 

Section  3.1 1    Repiiatiom  part  of  contract. 

A>  oenlrarti  maiir  with  n^tfret  to  «li»  conMructiim,  |Muarniliiin.  roni|>lr(iiiM.  or  n^iar  of  anv  fxililir  liuiblin*  or  |Mtl>iir 
wort  or  building  or  w<**  finiinerd  in  whoir  or  m  (vart  bv  loan*  ur  pnni«  fnim  (hr  CnMrd  Stair*  cuvi-rrd  b\  llr-  irrulatioiit  in 
Ihia  |ian  thail  rT)irr«K  bmd  Ihr  cnnlrarlnr  or  •wbruntrarli*'  H*  ainifit)'  with  Mtch  of  ibe  irpifatMn*  yi  Uiit  |i«i  ««  may  br  a|>- 
pbraUc.   in  llm  iTfard.  nr  §  S J  <a)  of  Uim  Hibtilir. 
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SECTION  THKZZ 
AFFIRMATIVE  ACTION  PLAN 

(Pages  ST-1  Co  ST- 7) 

(TABLES  AAP-I  CO  AAP-3) 

(rORMS  AAP-1  St   AAP-2) 


CoTitxaccor 
Address 


Project  No. 
Project  Name 


I  hereby  certify  that  the  information  contained  in 
the  SECTION  THREE  AFFIRMATIVE  ACTION  PLAN  herein  is  complete 
and  accurate  to  the  best  of  my  knowledge. 


(Authorized  Company  Rapresancacive) 


Aonlicable  Project  Area:   (To  be  comtsleted  by 

DCCO) 


Urban  Renewal  .A.rsa 
Model  Cicias  Area 
Cirv  of  3osrcn  Area 


-115- 


FORM  AAP-I 
GONTSACTOR'S  SECTION  3  ELIGISILITY  STATUS 


V3 

c 

S 

Name  of  Firm:  s 

en 

Location :  S 

i 

r 

H 

Telephone: ^ c 

The  above-aaaed  firm:    (Check  appropriace  response)  w 

1.   Qualifies  as  a  "small  business"  based  on  standards  ^ 

established  by  Small  Business  Administration  (SBA)  h 

^Yes  ITo  H 


Is  either  located  within  the  City  of  Boston,  Massachu-  .  » 

setts,  or  is  fifty-one  (51Z)  percent  or  more  owned  by  = 

persons  residing  in  Boston,  Massachusetts  and  who  are  5 

considered  to  be  socially  or  economically  disadvantaged,  " 
based  on  standards  established  by  the  SBA. 

Yes  No 


I  hereby  declare  and  certify  that  the  above  information  is 
correct. 

Signed  ^__^^^___^________________ 

Title   

Date 


S7-6 


FORM  AAP-2 
E2CL0YZE'S   SECTION   3   ELIGIBILITY   STATUS 


This  form  is    co  be  compleced  by  persona  who  will  be  perfomiag 
work  under  chis  concracc  and  paid  from  chia  concracc. 


Name 
Address 

Telephone 


(1)      My  FAM1L7   INCOME   in   Cfie   past   cvelve  months   has   tioc  been   in 

excess   of   $13.900.00.  Yes     No 


(2)     My  place  of  residence    is   wichin   che  Cicy  of  Boscon,  ___  Yes     __^ 


No 


Employer 
Address 

Telephone 


I  hereby  declare  chac  the  information  contained  in  chis  statement  is 
true,  complete  and  correct  co  the  best  of  my  knowledge. 


(aignacure)  (dace) 


MOTZ:       THIS    FC!LM    13    TO    3E    MAi:rAIMc:il    ON    7ILZ    3Y    Tr.Z    CCNT-RACTOR    TOR    r:T:'^Z    INSPECTICN 


ST-7 


Required: 

CITY   OF    BOSTON 
MINORITY    BUSINESS    UTILIZATION    FORM    (MBU-F) 

1.  Name  of  Project  

2.  Number  of  Project      


3.        Total   dollar  amount  of  bid 


4/       Minority   Business   Enterprise  Participation 

a.        Name  of  General    Bidder    

Address 


Phone 


b.        If  the  General    Bidder  is  a  Minority   Business   Enterprise  check  here  

List  below  all  proposed  Minority  Business  Enterprises  (contractors,  suppliers, 
vendors)  the  services  they  will  provide  and  the  approximate  amount  of  money 
they  will    receive. 

Name Service  or  Supplies 

Address 


Phone  Amounts 


Name Service  or  Supplies 

Address 


Phone  Amounts 


Name Service  or  Supplies 

Address 


Phone  Amounts 

Total   of   listed    amount   S 


CSee   attached    sheet   for   additional    spacej 
REHAB2/B/100484 


I    hereby  certify  that  the  dollar  amount  expended  of  the  listed  Minority 
Business   Enterprises   is  at  least  10%  of  the  total   Contract  Price  for  the  above 
named   project,    and  that  the  foregoing   and   attached   information   is  true, 
accurate  and   complete  to  the  best  of  my   knowledge. 


Authorized   Signature  of  General 
Contractor 


(Print  the  signed   name/title) 
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Name 


'Service  or  Supplies 


Address 


Phone 


Amounts 


Name 


Service  or  Supplies 


Address 


Phone 


Amounts 


Name 


Service  or  Supplies 


Address 


Phone 


Amounts 


Name 


Service  or  Supplies 


Address 


Phone 


Amounts 


Name 


Service  or  Supplies 


Address 


Phone 


Amounts 


Name 


Service  or  Supplies 


Address 


Phone 


Amounts 
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NOTICE  TO  BIDDERS 


The  Authority  provides  as  a  convenience  certain  pages 
duplicated  f-nm  the  bound  contract  as  Separate  inserts  for  the 
prospective  bidder?   to  use  in  making  their  bid  proposals.     However, 
the  Authority  doe  not  guarantee  the  come  lateness  of  the-  pages  nor  that 
they  represent  all   that  the  prospective  bidder  may  have  to  fill   out 
for  his  bid.     The  bound  copy  of  the  contract  condi'tions,  specifications, 
bid^  conditions,   affirmative  action   requirements,  etc-  will   govern, 
and  the  prospective  bidder  should  be  fanriliar  with  the  requirements 
contained  therein  for  this  bid  proposal   to  be  a  complete 
submission. 


mPORTANT!!: 

EFFECTIVE  IMMEDIATELY,  Aa  SID  SUBMISSIONS  FOR  WORK  FUNDED  BY 
COMMUNITY  DEVELOPMENT  BLOCK  GRANTS  MUST  BE  ACCOMPANIED  BY  A 
COMPLETED  SECTION  3  AFFIRMATIVE  ACTION  PLAN.  ANY  BID 
SUBMISSION  NOT  ACCOMPANIED  BY  THIS  PLAN  WILL  BE  REJECTED. 

THIS  SECTION  3  AFFIRMATIVE  ACTION  PLAN  CAH   3E  FOUND  ON  PAGES   ST-1. 
TO  ST- 7  OF  THE  BID  DOCUMENTS. 

ASSISTANCE  IN  THE  PREPARATION  OF  THIS  PLAN  CAN  BE  OBTAINED  FOR  THE 
BOSTON  REDEVELOPMENT  AUTHORITY/  CONTRACT  COMPLIANCE  OFFICE.  ROOM  901, 
BOSTON  CITY  HALL,  TELEPHONE  NUMBER  722-4300  EXT.  2^2 

THE  REQULWENT  WILL  3E  STRICTLY  ENFORCED. 


Section   3 
AFFIRMATIVE    ACTION    PLAN    (AAP) 

Instructions  and    Forms 


I .  Purpose  and    Responsibilities 

The  purpose  of  Section   3  of  the   Housing   and   Urban    Development  Act  of 
1968   is   to   see  that  project  area   residents,    particularly   residents  who  are 
socially  or  economically  disadvantaged,    benefit  to  the  maximum  extent  feasible 
from   programs   and   services   financed   from   HUD   funds,    such   as  the   Community 
Development   Block  Grant   (CD.  B.C.)      This   means  that  the  City  of  Boston,    in 
spending   C.D.B.G.    funds,    is  obligated   to  take  affirmative  steps  to  expend   as 
much   of  these  funds   as   possible  within   the  area  of  this   particular  project. 
Accordingly,    parties  that  contract  with   the  City  of   Boston   should   hire,    as 
much   as  feasible,    persons  who  reside  in   the  project  areas,    especially  those 
with   low  or  moderate  family   incomes,    that  is,    below  $13,900  annually.      In 
addition,    contractors  should   utilize,    whenever  possible,    subcontractors  and 
businesses   which   are  either   located   in   the  project  area  or  owned   (51%  or 
more)   by  project  area   residents.      The  specific   Federal   regulations  for  Section   3 
can   be  found  on   pages   CDBG-4  to   CDBG-12  of  this  document. 

Likewise,   the  City  of  Boston,    in   accepting   C.D.B.G.    funds  from   HUD,    has  a 
similar  obligation  to  employ   lower-income  project  area   residents   and   to  con- 
tract with   project  area   businesses  to  the  greatest  extent  feasible.      As  a 
result,   the  bidder's  Section  3  eligibility   status  and   how  effectively  the  bid- 
der,   as   a   prospective  contractor,    assists   the  City  of   Boston    in   achieving   this 
commitment  will   be  given  careful   consideration   when   the  final   bids  are  opened 
for  evaluation. 

I I .  Requirements 

To   indicate   its   good   faith   in   complying   with   the   terms  of  Section   3,    all 
bidders  on   this   contract  are   required   to   submit  with   their   bids,    an   AAP 
which   outlines   the   specific   steps   to   be  taken   to  employ  Section   3   project  area 
residents   and   businesses.      In   other  words,    the  AAP   basically   identifies: 
(1)   the   resources   that  will   be   required   by   a   prospective  contractor  to   perform 
this  job;    (2)   the   resources  that  are  currently  on   hand;    (3)   the   resources 
that  will   need   to  be  procured;    and   (4)   the  methods  to  be  used   in   making  a 
good   faith   effort  to  obtain   these  needs   from   local   sources   (project  area). 

III.  Instructions   for   Completing    Required    Forms 

A   Section    3   AAP   consists   of  TABLES    AAP-1    to   AAP-3   and    FORMS   AAP-1    & 
AAP-2  and   pertains   to   the  following   needs   categories: 

1.        Trainees   and   Apprentices:      If  trainees   and   apprentices   are  expected   to 
be  employed   under   this   contract,    TABLE   AAP-1    is   to   be   used   to   indicate 
the   plans   for  employing    lower   income   project  area   residents   in   the 
Trainee/ Apprentice   category.       if   for   any    reason    this    particular   category 
will    not   apply    in    the   performance  of   this   contract   agreement,    write    "NOT 
APPLICABLE"    across   TABLE    AAP-1    and    provide   a    brief  explanation    in 
the   space   below   it  as   to   why   this   category   does   not   apply. 
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2.  Regular   Employees:      If  new  employees  are  expected  to  be  hired  to 
perform  work  under  this  contract,    the  bidder  must  indicate  on 
TABLE  AAP-2  the   plans  for  employing    lower   income  project  area 
residents   in   this   category.      NOTE:      For  the  purposes  of  this   contract,    a 
"new   employee"    is   defined   as   one  who   is   not  on   the   bidder's   payroll   as 
of  the  date  of  bid  opening  for  this   project.      If  for  any   reason  this 
particular  category  will   not  apply   in   the  performance  of  this  contract, 
write   "NOT  APPLICABLE"   across   TABLE   AAP-2  and   provide  a   brief 
explanation   in   the  space  below   it  as  to  why  this  category  does   not 
apply. 

3.  Business   Concerns:      In   regards  to  the   letting  of  subcontract  agreements 
and  the  procurement  of  supplies,    materials   and  other  goods  and 
services,    the   bidder  must  indicate  on   TABLE   AAP-3  and   in   the   space 
below  it,    the  efforts  to  be  made  by  the  bidder  to  utilize  project  area 
business  concerns. 

Bidders  are  advised  to  complete  the  AAP  forms  as  accurately  as  possible, 
and   in   good  faith   because  the  successful   bidder  awarded  this  contract  with 
the  City  of  Boston   will   be  held   accountable  for  complying   with  the  statements 
set  forth   in   the  Section   3  AAP  that  accompanies  the  successful   bid. 

In   addition   to  completing   the   satisfactorily   TABLES   AAP-1    to  AAP-3, 
you   are   required   to  complete   FORM   AAP-1    and   submit  it  with   your  bid.      This 
form   is   used   to  determine  your  Section   3  eligibility   status. 

Lastly,    if  you   are  awarded   this  contract,    you   will   be  required  to 
maintain   on   file,    for  our   inspection,    a    FORM   AAP-2  for  each   employee  who 
will   be  working   under  and   paid   from   this   contract. 

IV .      Assistance 

Information   and   assistance   in   completing   the  Section   3   AAP   is   available 
by   contacting   the  Mayor's   Office  of   Federal    Compliance,    City   Hall,    Room   960, 
Boston,    Massachusetts     02201,    telephone   number:      725-3090. 

Also,    additional   copies  of  the   required   forms   are  available  from   the  above 
office. 


REHAB2/B/100484  -    2   - 


TABLE    AA7«1 

»*«^'"^'"A«r  ^TATvvrrr  iJT  i-tiyjc  roue;  v-ttss 
Cor 


UTTI^lATTOM   or  UJWni    I.NCOKT 


KO. 

nainon 

cxTzcan 

?«aJtCT    ARSA    ^ZSIDEJrrS 
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NOTICE  OF  REQUIREMENT  ,  *   . 

FOR  AFFIRMATIVE   ACTION 
TO  ENSURE  EQUAL  EMPLOYMENT  OPPORTUNITY 
(E.xecutive  Order  11246) 

The  CONTRACTOR'S  attention  is  called  to  the  "Equal  Opportunity 
Clause"  and  "Standard  Federal  Equal  Emplojrment  Opportunity  Construction 
Contract  Specification"  set  forth  in  this  part. 

The  Goals  and  timetables  for  minority  and  female  participation, 
expressed  in  percentage  terms  for  the  CONTRACTOR'S  ag-gregate  workforce 
in  each  trade  on  all  construction  work  in  the  covered  areas,   (see  pag^es 
EDO-1  and  EEO-2  of  the  bid  specifications  for  g-oals  tand  timetables). 

These  goals  are  applicable  to  all  the  CONTRACTOR'S  construction 
work  (whether  or  not  it  is  Federal  or  federally-assisted)  performed  in 
the  covered  areas . 

As  used  in  this  Notice,   and  in  the  contract,    the  covered  area  is 
AriingTon,   Boston,   Belmont.   Brookhne,   Burlington,    Cambridge,    Canton, 
Chelsea.   Dedham,   Everett,   Maiden  Medford,   Melrose,  Milton,   Norwood, 
Reading,   Revere,   Somerville,   Stoneham,   Wakefoeld,   Westfield,   Westwood, 
Winthrop,   Winchester,   Wobum,    and  the  Islands  of  Boston  Harbor, 
Massachusetts. 

^  The  CONTRACTOR'S  compliance  with  the  Executive  Order  and  the 
regulations   in  41   CFR  Part  5G-4  shall  be  based  on   its  imp  lem  en  cation  of 
the  Equal  Opportunity  Clause,    specific  affirmative  action  obiigacions 
.'-equired  lo  meet   the  goals   established  for  the  geographical  area  where 
the  contract  is   to  be  oerformed. 
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The  hours  of  minority  and  female  employment  and  training'  must  be 
substantially  uniform  throughout  the  leng"th  of  the  contract  in  each 
trade,   and  the  CONTRACTOR  shall  make  a  g-ood  faith  effort  to  employ 
minorities  and  women  evenly  on  each  of  its  projects. 

The  transfer  of  minority  or  female  employees  or  trainees  from 
contractor  to  contractor  or  from  project  to  project  for  the  sole  purpose 
of  meeting  the  CONTRACTOR'S  goals  shall  be  a  violation  of  the  contract, 
the  Executive  Order  and  the  regulations  in  41  CFR  Part  60-4.     Compliance 
with  the  g'oals  will  be  measured  ag^ainst  the  total  workhours  performed. 
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EQUAL  EMPLOYMENT  OPPORTTINITY  NOTICES 
(Pages  EEO-1  to  EEO-12) 
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FOR  APFIRMATIVE  ACTION 

TO  ENSURE  EQUAL  EMPLOY^IENT  OPPORTUNITY 

(Executive  Order  11246) 

1.  The  CONTRACTOR'S  attention  is  called  to  the  "Equal  Opportunity 
Clause"  and  ''Standard  Federal  Equal  Emplojrment  Opportunity  Construcaon 
Contract  Specifications"  set  forth  in  this  part. 

2.  The  goals  and  timetables  for  minority  and  female  participation, 
expressed  in  percentage  terms  for  the  CONTRACTOR'S  aggregate  workforce 
in  each  trade  on  all  construction  work  in  the  covered  area,   are  as 

follows : 

GOALS  FOR  FEMALE  PARTICIPATION  EN  EACH  TRADE 
(Area  Covered:      Goals  for  Women  Apply  Nationwide) 

Timetable  Goals   (%) 

From  April  1,    1978  until  March  31.  1979  3.1% 

From  April  1,    1979  until  March  31,  1980  5.0% 

From  April  1,    1980  until  March  31,  1981  6.9% 

GOALS  FOR  MINORITY  PARTICIPATION  IN  EACH  TRADE 
(Boston,   Massachusetts   .A.rea) 
UNTIL  FURTHER  NOTICE,    the  following  goals  and  rjnetables  for 
.-Qinorit^'  utilization  siiall  be  included  in  all  Federal  or  federally-assisted 
construction  contracts   and  subcontracts   in  excess  of  :en-'housand 
(SIQ.QOO)   dollars   to   be  oerformed  in   the   resoective  covered  areas.      The 
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g-cais  are  appiicable  to  the  CONTRACTOR'S  ag-grsg-aie  on-site  constnjction 
workforce  whether  or  not  part  of  that  workforce  is  performing  work  on 
a  Federal  or  Federally -as  sis  ted  construction  contract  or  subcontract. 
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GOALS  AND  EFFECTIVE  UNTIL  FURTHER  NOTICE) 


TRADE  GOALS 


0, 


Asbestos  Worker  10.3  co  10.12 

Boilermaicers  9.5  to   12.0 

Carpenters  11.6  to  14.5 

Brickiayers  8.0  to   10.0 

Cement  Masons  25.5  to  27.5 

Electricians  6.0  to  7.0 

Elevator  Constructors  9.5  to  11.4 

Glaziers  8.8  to  11.0 

Ironworkers  5.9  to  5.9 

Lathers  5.9  to  8.9 

Operating'  Engineers  14.1  to  15.0 

Painters  9.1  to  11.1 

Pipefitters  11.0  to  12.1 

Plasterers  20.5  to  22.5 

Plumbers  9.8  to  11.8 

Roofers  8.4  to  10.5 

Sheetmetal  Workers  10.1  to  12.1 

Sprinkler  Fitters  12.3  to  15.6 

All  other  trades  10.3     to  12.3 

These  goals  are  applicable  to  all  the  CONTRACTOR'S  construction 
work  (whether  or  not  it  is  Federal  or  federally-assisted)  performed  in 
the  covered  area. 

The  CONTRACTOR'S  compliance  with  the  Executive  Order  and  the 
regulations  in  41  CFR  Part  60-4  shaU  be  based  on  its  implementation  of 
the  Equal  Opportunity  Clause,   specific  affirmative  action  oblig^ations 
required  by  the  specifications  set  forth  in  41  DFR  60-4.3  (a)  and  its 
efforts  to  meet  the  g^oals  established  for  the  g^eographical  area  where 
the  contract  is  to  be  performed. 

The  hours  of  minority  and  female  empiovTnent  and  training  must  be 
substantially  uniform  throughout  the  length  of  the  contract  in  each 
t.'-sde,    and  the  CONTRACTOR  shall  make  a  good  faith  effort  to  employ 
.-ir.ontiss   and  •■vomen   evenly  on   each  of  its   projects.      The   transfer  of 
Tiinonty  or  female   employees  or   trainees   from  contractor  to  contractor 
or  from  project   to  project  for  the   sole  purpose  of  meeting  the   CONTRACTOR'S 


g-cals  shall  be  a  violation  of  the  contract,    the  Executive  Order  and  the 
regulations  in  41  CFR  part  60-4.     Compliance  with  the  g-oals  will  be 
measured  ag^ainst  the  total  work  hours  performed. 

3.  The  CONTRACTOR  shall  provide  written  notification  to  the  Director 
of  the  Office  of  Federal  Contract  Compliance  Pro-ams  within  ten  (10) 
working'  davs  of  award  of  any  construction  subcontract  in  excess  of 
$10,000  at  any  tier  for  construction  work  under  the  prune  contract. 

The  noGiicacLon  shall  list  the  name,   address  and  telephone  number  of 
the  subcontractor;   employer  identification  number;   estimated  doHar 
amount  of  the  subcontract;   estimated  starting'  and  completion  dates  of 
the  subcontract;   and  the  g'eographical  area  in  which  the  contract  is  to 
be  performed. 

4.  As  used  in  this  Notice,   and  in  the  contract,   the  covered  area  is 
AriingTon,  Boston,  Belmont,  Brookiine,   Burhngton,   Cambridg'e,   Canton, 
Chelsea,   Dedham,   Everett,  Maiden,  Medford,  Melrose,  Milton,   Norwood, 
Reading',    Revere,   SomervUle,   Stoneham,   Wakefield,   Wesrwood,   Winthrop , 
Winch  tester,   Wobum,   and  the  Island  of  the  Boston  Harbor,   Massachusetts 


•  133- 


STA>rDARD  FEDERAL  EQUAL  EMPLOYMENT 
OPPORTL^ITY  CONSTRUCTION  CONTRACT  SPECIFICATIONS 

(EXECUTIVE  ORDER  11246) 

1.        As  used  in  these  specifications: 

a.  covered  areas  means  the  g'oegraphical  area  described  in  the 
contract  agreement. 

b.  Director  means  Director,   Office  of  Federal  Contract  Compliance 
Program,   United  States  Department  of  Labor,  or  any  person 

to  whom  the  Director  delegares  authority. 

c.  Employer  identification  nxnnber  means  the  Federal  Social  Security 
Number  used  on  the  Employer's  Quarterly  Federal  Tax  Return, 
U.   S.   Treasury  Department  Form  941. 

d.  Minoritv:   includes 

(I)  Black  (all  persons  having  origins  in  any  of  the  Black 
African  racial  groups  not  of  Hispanic  origin). 

(II)  Hispanic  (all  persons  of  Mexican,   Puerto  Rican,    Cuban, 
Central  or  other  Spanish  Ciilture  or  origin  regardless  of 
race) . 

(III)  Asian  and  Pacific  Island  (all  persons  having  origin  in 
any  of  the  original  peoples  of  the  Far  East,   Southeast 
Asia,   the  Indian  subcontinent  of  the  Pacific  Islands). 

(IV)  .American  Indian  or  .-Alaskan  Native  (all  persons  having 
origins  in  any  of  the  original  peoples  of  North  .America 
and  maintaining  identifiable  rribal  affiliations   :hrough 
membership  and  pariicipation  or  conununicy  identification). 
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2.  'sTienever  the  Contractor  or  any  Subcontractor  at  any  tier  subcontracts 
a  portion  of  the  work  involving'  any  construction  trade,   it  shall  physically 
include  in  each  subcontract  in  excess  of  S10,000  the  provisions  of  these 
specifications  and  the  notice  which  contains   the  applicable  g'oais  for 
minority  and  female  participation  and  which  is  set  forth  in  this  contract 
a^eement. 

3.  If  the  Contractor  is  participating"  (pursuant  to  41  CFR  60-4.5)  in  a 
Hometown  Plan  approved  by  the  U.S.   Department  of  Labor  in  the  covered 
area  either  individually  or  throug^h  an.  association,   its  affirmative  action 
oblig'ations  on  all  work  in  the  Plan  area  (including'  g'oais  and  timetables) 
shaU  be  in  accordance  with  that  Plan  for  those  trades  which  have 
unions  participating'  in  the  Plan.     Contractors  must  be  able  to  demonstrate 
their  participation  in  and  compliance  with  the  provisions  of  any  such 
Hometown  Plan.     Each  Contractor  or  Subcontractor  participating'  in  an 
approved  plan  is  indivuaJIy  required  to  comply  with  its  oblig'ations 

under  the  EEO  clause,    and  to  make  a  g'ood  faith  effort  to  achieve  each 

goals  under  the  plan  in  each  trade  in  which  it  has  employees .     The 

overall  g'ood  faith  performance  by  other  Contractors  or  Subcontractors 


toward  a  goal  in  an  approved  Plan  does  not  excuse  any  covered  Contractor's 
or  Subcontractor's  failure  to  take  good  faith  efforts  to  achieve  the  Plan 
goals  or  timetables . 

4.       The  Contractor  shall  implement  the  specific  affirmative  action 
standards  provided  in  paragraphs  7a  through  p  of  these  specifications. 
The  goals   set  forth  in  this  part  are  expressed  as  percentages  of  the 
lotal  hours  of  employment  and  training  of  minority  and  female  utilization. 
The  ConLractor  should  reasonably  be   able   to  achieve  in   each  construction 
trade  in  which  it  has   employees   in   the  covered  area.      The   Contractor  is 


expected  co  make  substanaally  uniform  progress   toward  its  joals  in 
each  craft  during-  Che  period  specified. 

5.  Neither  the  provisions  of  any  collective  barg-aining-  agreement,   nor 

the  failure  by  a  union  '<vith  whom  the  Contractor  has  a  collective  barg^aining 
a^eement  to  refer  either  minorities  or  women  shall  excuse  the  Contractor's 
obiig"ations  under  these  specifications,   Executive  Order  11246  or  the 
regulations  promulgated  pursuant  thereto. 

6.  In  order  for  the  non  working'  training"  hours  of  apprentices  and 
trainees  to  be  counted  in  meeting'  the  g^oals ,   such  appren-tices  and 
trainees  must  be  employed  by  the  CONTRACTOR  during'  the  training' 
period  and  the  Contractor  must  have  made  a  commitment  to  employ  the 
apprentices  and  trainees  at  the  completion  of  their  training,    subject  to 
the  availability  of  employment  opportunities .     Trainees  must  be  trained 
pursuant  to  training'  programs  approved  by  the  CT.S.   Department  of 
Labor. 

7.  The  Contractor  shall  take  specific  affirmative  actions  to  ensure 
equal  empio3nnent  opportunity.     The  evaluation  of  the  Contractor's 
compliance  with  these  specifications  shall  be  based  upon  its  efforts  to 
achieve  maximum  resiolts  from  its  actions.      The  Contractor  shall  document 
these  efforts  fully  and  shall  implement  affirmative  action  steps  at  least 

as  extensive  as  the  following': 

a.       Ensure  and  maintain  a  working'  environment  free  of  harassment, 
intimidation  and  coercion  at  all  sites  and  in  all  facilities  at 
which  the  Contractor's  employees  are  assigned  to  work.      The 
Contractor  where  possible,    will  assign   t'.vo  or  more  women   to 
e3.ch  construction   project.      The   Contractor  snail  specificaily 
ensure  that  all  foremen,    superintendents,    and  other  onsite 
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supervisory  personnel  are  aware  of  and  carry  out  the  Contractor's 
oblig"ation  to  maintain  such  a  working"  environment,   with 
specific  attention  to  minority  or  female  individuais  working  at 
such  sites  or  in  such  facilities . 

b .  Establish  and  maintain  a  current  list  of  minority  and  female 
recruitment  sources  and  to  community  organizations  when  the 
Contractor  or  its  unions  have  emplo3rment  opportunities  available, 
and  maintain  a  record  of  the  org'anizations  responses. 

c.  Maintain  a  current  file  of  the  names,   address  and  telephone 
numbers  of  each  minority  and  female  off-the-street  applicant 
and  minority  or  female  referral  from  a  union,   a  recruitment 
source  of  community  organisation  and  of  what  action  was 
taken  with  respect  to  each  such  individual.     If  such  individual 
was  sent  to  the  union  hiring  hall  for  referral  and  was  not 
referred  back  to  the  Contractor  by  the  union  or,   if  referred, 
not  employed  by  the  Contractor,    this  shall  be  dociomented  in 
the  file  with  the  reason  therefor,    along  with  whatever  additional 
actions  the  Contractor  may  have  taken. 

d.  Provide  immediate  written  notification  to  the  Director  when 
the  union  or  unions  with  which  the  Contractor  has  a  collective 
bargaining  agreement  has  not  referred  to  the  Contractor  a 
minority  perosn  or  women  sent  by  the  Contractor,   or  when 
the  Contractor  has  other  inionnation  that  the  union  referral 
process  has  impeded  the  Contractor's-  efforts   to  meet  its 
obligations . 

e.  Develop  on-'.he-job   training  opportuniLi^s   and  or  participate  ir. 
training  programs  for  the  area  which  expressly  include  minorities 
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and  women,   including'  upgrading"  programs  and  apprenticeship 
and  trainee  programs  relevant  to  -  the  Contractor's  empiojrment 
needs ,   especiaJlv  those  program  funded  or  approved  by  the 
Department  of  Labor.     The  CONTRACTOR  shall  provide  notice 
of  these  programs  to  the  sources  compiled  under  7b  above. 

f.  Dis3emina:te  the  Contractor's  EE?  policy  by  providing"  notice 
of  the  policy  to  unions  and  training  programs  and  requesting' 
their  cooperation  in  assisting'  the  Contractor  in  meeting'  its 
EEO  oblig'ations ;  by  including  it  in  any  policy  manual  and 
collective  bargaining'  agreement;   but  publicizing  it  in  the 
company  newspaper,   annual  report  etc;   by  specific  review  of 
the  policy  with  aH  management  personnel  and  with  all  minority 
and  female  employees  at  least  once  a  year,   and  by  posting  the 
company  EEO  policy  on  bulletin  boards  accessible  to  all  employees 
at  each  location  where  construction  work  is  performed. 

g.  Review,   at  least  annually,   the  company's  EEO  policy  and 
affirmative  action  obligations  under  these  specifications  with 
all  employees  having  any  responsibility  for  hiring,   assignment, 
layoff,   termination  or  other  employment  decisions  including 
specific  review  of  these  items  with  on-site  supervisory  personnel 
such  as  Superintendents,   General  Formen,    etc.,   prior  to  the 
initiation  of  construction  work  at  any  job  site.      A  written 
record  shall  be  made  and  maintained  identifying  the  time  and 
place  of  these  meetings,   persons   attending,    subject  matter 
discussed,   and  disposition  of  the  subject  matter. 

a.       Disseminate  the  Contractor's  EEO  policy  externally  by  including 
it  in  any  advertising  in  the  news  media,    specifically  including 
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minority  axid  female  news  media  and  providing"  written  notification 
to  and  discussing"  the  Contractor's  EEO  policy  with  other 
Contractors  and  Subcontractors  with  whom  the  Contractor 
does  or  anticipates  domg"  business. 

j.        Direct  its  recruitment  efforts,   both  oral  and  written,    to 

minority,   female,   and  community  org"ani2ations ,    to  schools  with 
minority  and  female  students  and  to  minority  and  female 
recruitment  and  training"  org^anizations  serving  the  Contractor's 
recruitment  area  and  emplojrment  needs.     Not  later  than  one 
month  prior  to  the  date  for  the  acceptance  of  applications  for 
apprenticeship  or  other  training"  by  any  recruitment  source, 
the  Contractor  shall  send  written  notification  to  org"ani2ations 
such  as  the  above  describing  the  openings ,   screening"  procedures , 
and  tests  to  be  used  in  the  selection  process. 

j.        Encourag"e  present  minority  and  female  employees  to  recruit 
other  minority  persons  and  women  and,   where  reasonable, 
provide  after-school,    summer,   and  vacation  empiojrment  to 
minority  and  female  youth  both  on  the  site  and  in  other  areas 
of  a  Contractor's  work  force. 

k.       Validate  all  tests  and  other  selection  requirements  where 
there  is  an  oblicgation  to  do  so  under  41  CFR  Part  60-3. 

1.        Conduct,    at  least  annually,   an  inventory  and  evaluation  at 
least  of  all  minority  and  female  personnel  for  promotional 
opportunities  and  encourage  these  employees   to  seek  or  prepare 
for,    through  appropriate  training  etc.,    such  opportunities. 

m.       Ensure  chat  seniority  pracr.ces,    ]ob  classifications,    work 
assignments   and  other  oersonnei  oractices  ,    do  not  have  a 
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discriminator 7  effect  by  cont±iuaIly  monitoring  all  personnel 
and  emploviaent  related  activities  to  ensure  thac  the  E£0 
policy  and  the  Contractor's  oblig"ations  under  these  specif- 
ications are  being  carried  out. 
a.       Ensure  that  all  facilities  and  company  activities  are  non- 
segregated  sxcspt  that  separate  or  single-user  toilet  and 
necessary  changing  facilities  shall  be  provided  to  assure 
privacy  between  the  sexes, 
o.       Dociiment  and  maintain  a  record  of  all  solicitations  of  offers 

subcontracts  from  minority  and  female  construction 

contractors  and  suppliers,   including  circulation  of  solicitations 
to  minority  and  female  contractor  associations  and  other 
business  associations, 
p.       Conduct  a  review,   at  least  annually,   of  aH  supervisors  adherence 
to  and  performance  under  the  Contractor's  EEO  policies  and 
affirmative  action  obligations . 
8 .        Contractors  are  encouraged  to  participate  in  voluntary  associations 
which  assist  in  fuifilling  one  or  more  of  the  affirmative  action  obligations 
(7b  through  p).     The  efforts  of  a  contractor  association,   joint  contractor- 
union,   contractor  community,   or  other  similiar  group  of  which  the 
Contractor  is  a  member  of  participant,   may  be  asserted  as  fulfilling  any 
one  or  more  of  its  obligations  under  7a  through  p  of  these  Specifications 
provided  that  the  Contractor  actively  participates  in  the  group  ,   mal<es 
every  effort  to  assure  that  the  group  has   a  positive  impact  on  rhe 
emDiov-ment  of  minorities  and  whom  in   "he  industrv,   ensures   that  the 
concrete  benefits  of  the  program  are   reflected  in   the  Contractor's 
:ii:Lnority  and  female  -.vork  force  participation,    makes   a  good  faith  effort 
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to  meet  its  individual  g"oals  and  timetables  and  can  provide  access  to 
documentation  which  demonstrates  the  effectiveness  of  action  taken  on 
behalf  of  the  Contractor.     The  oblig-ation  to  comply,   however,   is  the 
Contractor's  and  failure  of  such  a  group  to  fulfill  an  obligation  shall  not 
be  a  defense  for  the  Contractor's  non-compliance. 

9.  A  sing"ie  goals  for  minorities  and  a  separate  single  goal  for  women 
have  been  established..     The  Contractor,   however,   is  required  to  provide 
equal  emplo3n3ient  opportuniry  and  to  take  affirmative  action' for  all 
minority  groups,   both  male  and  female,   and  all  women,   both  minority 
and  non-minority.     Consequently,   the  Contractor  raay  be  in  violation  of 
the  Executive  Order  if  a  particular  group  is  employed  in  a  substantially 
disparate  manner  (for  example ,   even  though  the  Contractor  has  achieved 
its  goals  for  women  generally,   the  Contractor  may     be  in  violation  of 

the  Executive  Order  if  a  specific  minority  group  of  women  is  underutilized) 

10 .  The  Contractor  shall  not  use  the  goals  and  timetables  or  affirmative 
action  standards  to  discriminate  agains  any  person  because  of  race, 
color,    religion,   sex  or  national  origin. 

11.  The  Contractor  shall  not  enter  into  any  subcontract  with  any 
person  or  firm  debarred  from  Government  contracts  pursuant  to  Executive 
Order  11246. 

12.  The  Contractor  shall  carry  out  such  sanctions  and  penalties  for 
violation  of  these  specifications  and  of  the  Equal  Opportunity  Clause, 
including  suspension,    termination  and  cancellation  of  existing  subcontracts 
as  may  be  imposed  or  ordered  pursuant  to  Executive  Order  11246,    as 
amended,    and  its  implementing  reg^alations ,   by  the  Office  of  ?idevzi 
Cz:n:r2.cz  Compiiancs   Programs.      Any   Contracror  '•vho   rails   :o  carry  out 
such   sanctions   and  penalties   shall  be  in  violation  of  these  specifications 
and   Executive  Order   11246.    as   amended. 


12.     The  Contractor,   in  mifilling  its  oblig-ations  under  these  specifications, 
shall  implement  specific  affirmative  action  steps,    at  least  as  extensive  as 
those  standards  prescribed  in  paragraph  7  of  these  specifications ,   so  as 
to  achieve  maximum  results  from  its  efforts  to  ensure  equal  empioyTnent 
opportunity.      If  the  Contractor  fails   to  comply  with  the  requirements  of 
the  Executive  Order,   the  implementing  regnlations,   of  these  specifications, 
the  Director  shall  proceed  in  accordance  with  41  CFR  SO-4.8. 

14.  The  Contractor  shall  designate  a  responsible  official  to  monitor  all 
emplo3rment  related  activity  to  ensure  that  the  company  EZO  policy  is 
being  carried  out,   to  submit  reports  relating  to  the  provisions,   hereof 
as  may  be  required  by  the  Government  and  to  keep  records .     Records 
shall  at  least  include  for  each  employee  the  name,   address,   telephone 
number,   construction  trade,   union  affiliation  if  any,   employee  identification 
number  when  assigned,   social  security  number,   race,   sex,   status  (e.g. 
mechanic,   apprentice,   trainee,   helper,   or  laborer),   dates  of  changes  in 
status,   hours  worked  per  week  in  the  indicated  trade,    rate  of  pay  and 
locations  at  which  the  work  was  performed.      Records  shall  be  maintained 

in  an  easily  understandable,  and  retrievable  form;   however,    to  the 
degree  that  existing  records  satisfy  this  requirement,    contractors  shall 
not  be  required  to  maintain  separate  records. 

15 .  Nothing  herein  provided  shall  be  construed  as  a  limitation  upon  the 
apphcation  of  other  laws  which  establish  different  standards  of  compliance 
or  upon  the  apphcation  of  requirements  for  the  hiring  of  local  or  other 
area  residents   (e.g.    those  under  the  Public  Works  Employment  Act  of 
1977  and  the  Community  Development  Block  Grant  Program). 
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Revised   Decamoer,    1975 


M  O   0    £   L 
Affirmative  Action   Procram 


GentlefTien: 

This   latter  is   being   caiivered   ta  you,    in   cansicaration   ci  being   awarcac 
a  contract  for   u^a  work  on 


Project  in   t^ia  City  of   Boston,    Massacnusacts,    as   avicanca  of  our  uncai — 
takings   in   connection   witJi    equal   amploymant  opportunity. 

We  understand  trtat  opportunitias  for  minority  groups  to  obtain   adacuata 
ampicyment  have  bean   saverly   limitad;    that  it  is  tJna  poiicy  of  the 
redaral   Goverriment  and   the  City  of  oostnn   to  insure  the  fullest  passible 
employment  opportunitias  in   every  construction  job   involving,    diracdy 
or  indirectly,    public  assistancs;    and  that  we  ara  obiigatad  to  the 
Boston   Redeveiopment  Authority  to  take  cartain   staps  to  help   ensure  the 
c-eation  of  such  opportunities.      Fnally,    we  understand  that  if  in   the 
course  of  construction  ther«  is  a  failure  to  comply  with   governmental 
policies,    a.R.A.'s   Contract  Compiianca  Policy   Commonwealth  of  Massachusetts 
£pual    Employment  Opportunity  Anti-Oescriminaticn   Affirmation   Action 
Program,   or  the  City  of  Boston's  Affirmative  Action   Contract  Compiianca 
Program   pertaining  to  equal   employment  opportunities,    we  will   be  in 
default  under  the   Land   Disposition   Agreament,    construction   and/or  oLher 
Contracts.      Violation  of  any  of  the  above  is   likely  ta   incur  serious 
penalties. 

Accoringly,    we  hereby  agree  to  do  the  following   things: 

1.  We   snail   assist  you   in   every  way   in   carrying   out  tna   requirame.rts 
of  L-ie  section   of  said   Lane   Disposition   Agraamant  whicn   is   entitled 
"Ncn-Oiscnmination   in    £molovment",    and/or  the  equal    amoloymant 
opportunity   section  of   the  contract,    and  the  President's    Executive 
Orders  to  which   said   section   refers   and   with  which   we  have  familia- 
rizad  ourselves. 

2.  We  shall  observe  all   the  practicas  and   procaduras   sat  fourth   in   the 
"Equal   Opportunity   Compiianca  Policy"   of  the   Boston    Radaveicpment 
Authority,    with   the  provisions  of  which   we  also   nave  became  familiar, 
inciuding  the   requirement  to  submit  to  the  Authority  an   accaptabie 
"Plan  of  Affirmative  Action  for  Equal    Employment  Opportunity",    and 
the   raquira-ment  t.hat  prior  to  the  execution   of   any   Subcontracts   we 
snail    schedule  wit,h   the  Authority's   Contract  Ccmciianca  Officar  a 
pre-award   canfaranca   in   crcar  to   assure   camplianca  wit,h   said    aoiicy 
and  to  further   the  goals  theraof. 

3.  We   snail    ensure   in    every   way  that  we   do   net  fall    into   default   '^r>c^r 
tr,e   provisions   of   saic    Disccsition    Agreement,    ard/or   ctrar  contracts 
arc   will    assist  the   Boston    rsdeveicpmant   Autr.or:r/   'r.    a^ary    -eascr.aole 
way   '.z    heip   to    provica   greater   amplcvment   cppcr'uritias    'zr    -^e;— cars 
of   Tiinorit^/   groucs. 
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4.        In   addition,    we  furtner  cartifv  zi'.az  we  wiil   adopc  tna  minium  ccals 
and  timetafcl as  of  minopiry  manpower  utilization   (minority   is  defined 
as   including   Negroes,    Scanisn   Surnamed  Amsrican,    Orientals   3n<i. 
American    Indians,    and   inciucas   both  man   anc   women)   and   initiate 
spacinc  affirmative  action   staps   as   sat  forth   baiow   (items   (a)    (b) 
(c)   and   (d)   directed  at  increasing  minority  manpower  utilization   by 
m.eans  of  applying   good   faith   efforts   to  carry  out  such   staps. 

(a)  Goals   and  TTmatables   -  T'n&  goals  of  minority  manpc-wer 

utilization   required  of  the  contractors   are  appiicable  to 
the  trade  snow  which   wiil   be  used  on   the  pro']ecz  in 
Boston . 

Ranges  of  Minority  Manpower 
Utilization   zxnr^ssa<l   in 
Percentage  Terms  From 

1/1/77  Until   12/31/77 

All   Trades  10.3%  -  12.3% 


The  percsntage  goals  of  minority  manpower  utilization   above  are  expressed 
in  terms  of  manhours  or  training   and   ernpioyment  as   a   proportion  of  the 
total   manhours  to  be  wari<ed   by  this  contractors  or  subcontractors   entire 
work  fores  in  that  trade  on   all   projects   (both   federal   and   non-fadaral) 
in  the   Soston   area  during  the  performanca  of  its  contract  or  subcontract. 
The  manhours  for  minority  work  and  training  wiil   be  substantially  uniform 
throughout  the  length  of  the  contract  for  aach  of  the  trades.      Further, 
the  transfer  of  minority  employees  or  trainees  from   employer  to  employer 
or  from   project  to  project  for  the  sole  purpose  of  meeting  this  contrac- 
tor's or  subcontractor's  goal   shall   be  a  violation   of  these  conditions. 
In    reaching  the  goals  of  minority  mancower  utilization   required  of 
contractors,    every   effort  shall   be  made  to  fine   and   a.mpioy  cualifiad 
journeymen.      Provided,    however,    and   pursuant  to  the   require-ments  of 
Department  of  Labor  regulations,    29  CPR   5a,    apprenticas  or  trainees 
shall   be  employed  on   ail   projects  where  feasible,    25   percent  of  apprentices 
or  trainees   employed  on   each   project  shall    be  in   their  fTrst  year  of 
apprenticeship  or  training. 

in  order  that  the  non-working  training  hours  of  trainees  may  be  countad 
in  meeting  the  goal,    such-  trainees  will   be  employed   by  this  contractor 
during  the  training   period,    this  contractor  wiil   have  made  a  commitment 
to  employ  the  trainees   at  the  completion  of  their  training   subject  to 
the  availability  of  amplcyment  cooortunities   anc   th.a  trainees   will    be 
trained   pursurant  to   estaciisnec   training   programs   wnic.~   wiil    be   the 
equivalent  of  the  training   programs   now  or  nereaftar   prcvicec   for   in   the 
Boston    Plan   with   r^scscz  to   the   nature,    extant  anc   curation   of  training 
offered. 


I 
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We  wiii  inform  our  subcantractars,  if  any/  of  "Jiair  rascactive  obliga- 
tions raiating  ta  the  goals  of  minority  amploymant  and  training.  For 
ail  projects  Iccatac  in  an  araa  in  whic^i  t^ars  ar^  hign  concantrations 
of  minority  group   parsons. 

(b)  Not  lass  than   3G%  ratio  of  minority   utilization   in   ail   trades  is 
r^quir^d   and  maintained  throughout  the  lifa  of  this   contract. 

These  araas   sr^^  now   Soxbury,    Dorchestar,    South    End,    South   Cova  and 
sections  of  Jamaica   Plain. 

(c)  A   primary  contractor  performing  on   BRA   projects  in   th.csa  communities 
wi-il   also  be  required   to   r^sar\/z  50%  of  his   suocontracting  joos   for    ■ 
minority  construction   companies  or  construction   companies   wnicn 
employ  50%  minority  ampioyaas. 

(d)  Specific  Afflrmativa  Action   Steos.      We  will   engage  in   affirmative 
action  directao   at  increasing  minority  manpower  utilization,    which 
is  at  least  as  axtansive  and  as  specific  as  the  following   staps: 

1.  We  shaJI   notify  community  organizations  that  this  subcontractor 
has  employment  opportunities   available  and   shall   maintain 
records  of  the  orgainzations   response. 

2.  We  shall   maintain  a  file  of  the  names  and   addresses  of  each 
minority  worker  r'sf^rr^d  to  us   and  what  action   was  taken   with 
respect  ta  aach   such   ref^rr^   worker,    and   if  the  worker  was 
not  employed,   the  reasons  therefor.      If  such  worker  was   not 
sent  ta  the  union   hiring  hall   for  referral  or  if  such   worker 
was  not  employed  by  this   subcontractor,   this   subcantractar's 
file  shall   document  this  and  the  reasons  Lherefor. 

3.  We  shall   promptly   notify  the   Boston    Redevelopment  Authority 
when  the  union  or  unions   with   whom   this   subcontractor  r,as   a 
collective  bargaining   agreement  has   not  r^f^rr^d   to  this 
subcontractor  a  minority  worker   sent  by  this   subcontractor  or 
the  subcontractor  has  other  information  that  the  union   referral 
process  has   impeded   us  in   efforts  to  meet  our  goal. 

4.  We  shall   participate  in  training   programs   in  the  area,    especially 

those  funded   by  the  Department  of  Labor. 

5.  We  shall   disseminata  an    5EO   policy  within  our  organization   by 
including   it  in   any  policy  manual;    by  publicizing   it  in 
company   newspapers,    annual    raoorts,    etc.,    by   conducting    staff, 
amployee   and   union    raprasantativa   meatincs   ".o   s>;oiain   and 
discuss   the   policy;    and   specific   review  of  z'r.e   policy   with 
minority   a-mployees. 
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5.        We  snail   dissaminats  an    zzC   pciicy   sxtarrrally  oy   infcrming   and 
discussing   it  wiu*^   ai!    .-acrui-Tient  sourcas;    by   advertising   in 
news  media,    specifically   including   minority   news   rr.scls;    and   by 
notifying   and  discussing   it  with   all    subcon tracts rs   ana   supcliars. 

7.       We  sf",all- make  specific  and   constant  personal   (bOwi   wrirtan   and 
oral)   recruitment  efforts  directed   at  all   minority  organizations, 
scnools  with   minority   students,    minority   recruitment  organisations 
and  minority  training   organizations,    within   this   subcontractor's 
area. 

3.        We  shall   make   specific  efforts   ta   encourage  present  minority 
ampioyees   ta   recruit  their  friends   and    relatives. 

9.  We  snail   validate  all   man   specifications,    selection   re<^uireiTients, 
tast,    etc, 

10.  We  shall   make  every   effort  to  pramota  aftarschool ,    summer  and 
vacation   employment  to  minority  youth. 

11.  We  shall   develop  on  the  job  training  opportunities  and  participata 
and  assist  in   any  association  or  employer  group  training 
programs   relevant  ta  this   subcan tractors  employes  neecs  consistent 
with  our  obligations. 

12-     We  shall   continually   inventory  and   evaluate  all  minority 

personnel   for  promotion  opportunities   and   encourage  minority 
employees  ta  seek  such  opportunities. 

13.  We  shall  make  sure  that  seniority  practices,   job  classifications, 
etc.,   do  not  have  a  discriminatory   effect. 

14.  We  shall   make  ce.'tsin  that  all   facilities  and  company   activities 
are  non -segregated. 

12.  We  shall   continually  monitor  all   personnel   activities  to 
ensure  that  our   ££0   policy  is   being   carried  out. 

15.  We  shall   solicit  bids  for  subcontracts,    if  any,   from  availaole 
minority  subcantractars   encaged   in   the  trades,    including 
circulation  of  minority  contractor  associations. 


Slncarely, 


Name   and    i  itle 
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CITY  OF  30ST0N 
MINORITY   iUSLNESS  UTILILi^TION   FORM   (MBU-F) 

Required? 


1. 
Z. 
3. 
4. 
a. 


iName  of  Project 


Number  of  Project 


Total   dollar  amount  of  bid 


Miliority  Business  Entarprise  Parti cipatiQn_ 

Name  of  General   Bidder 

Address 


Phone(s) 


b.  If  the  General  Bidder  is  a  Minority  Business  Entarprise  check  here 


List  below  all  proposed  Minority  Business  Enterprises  (contractors,  suppliers, 
vendors)  the  services  they  will  provide  and  the  approximate  amount  of  money 
they  will  receive. 


Name 


Address 


Phone_ 
Name 


Address 


Phone_ 
Name 


Address 


Phone 


'otal  of  listad  amounts  S 


Service  or  Supplies 


Amounts 

Service  or  Suppl ies 

founts 

Service  or  Supplies 

Amounts 

,'c 


Uae  3"tacr.ed  sneer  ror  aaai-ionai    scaca; 
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(over) 


iTlBO, 


MBU-F 
Page  2 


I  hereby  certify  that  the  dollar  amount  expended  of  the  listed  Minority 

Business  Enterprises  is  at  least  • 2  of  the  total   Contract 

Price  for  the  above  named  project,  and  that  the  foregoing  and  attached 
information  is  true,  accuraiie  and  ccmplete  to  the  best  of  my  knowledge. 

Authorized  signature  of  General 
Contractor 


(Print  the  signed  name/title) 
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MBU-LI 


MINORITY  BUSINESS  AND  GENERAL  CONTRACTOR'S  LETTER  OF  INTENT 


Project  Number: 


Project  Location: 


Project  .Amount  $ 
Name  of  General  Contractor: 


Name  of  Minority  Business  Enterprise; 


The  above  named  Minority  Business  Enterprise  agrees  to  perform 
work/supply  goods  and  or  services  in  connection  with  the  above 
named  project  and  the  above  named  general  contractor  as: 

an  individual 

a  partnership 

a  corporation 

a  joint  venture 


Please  attach  a  copy  of  the  joint  venture  agreement. 

Please  attach  a  copy  of  all  financial  agreements  between  corporate 

and  personal  members  of  the  joint  venture. 

2.  (check  one) 

My  minority  status  is  confirmed  ^(a)  on  the  reference  list 

of  Minority  Business  Enterprise  made  available  by  the  City  of  Boston, 

Office  of  Minority  Business  Enterprise  or (b)  by  approval  of 

the  Office  of  Minority  Business  (requires  submission  of  MBU-IS). 

3.  The  above  named  general  contractor  and  Minority  Business  Enterprise 
intend  to  work  together  on  the  above  named  project  in  accoraance 
with  the  terms  of  the  Minority  Participation  Section  of  the  City 

of  Boston  Contract  Provision. 


Signec  General  Contractor  Signed  .MinorTty  Business 

Enterprise 


Date/Title  Date/Title 


CITY  or  3CSTCN 

TA5I«i  0^  '"'^NT— NTS 


PIliJACi        9/L3/73 

??j:rAci  :Q/ii/79 

Ai^ICLZ    I:    CiFIMITICNS 

A.  Awarding  Auihoricy 

3.  Seneiisiii  Cvr.arshi?    and.  Control 

C.  Ccaoliancs   Cnit 

3.  Contract  Pries 

S.  Issactac  Araas 

?.  Liaison  ConBoittsa 

G.  MinorlCY   Person 

H.  Mincrlry  Business   Zntarprisa 

I.  Offica  of  Minority  Business 

J.  Residenca 

AiCriCL£    ri:    ZZO    PRCGllAW    FOR   MI^CRITIZS  .Fi:>!AL£S    .aa\*D 
30STCS    RZSIDZNTS 

A.  Anti-Discr^aination  Aifirr.aciva  Action 

3.  'Verier or oa   Reruiraments    (Laaor) 

C.  Training 

0.  General  Procaduras 

i.  Conralianca  Aitar  Contract  Award 

?.  ?ra-Constr*iction  Coniarancs 

G.  Jlon-Consiianca 

H.  SaveraisiiitY 

?i3!riZLZ    ZZI:    l^Z'^QRlTf    BUSINESS    CTILIZATION    (M3U) 

A-    ixoendicuras    on   IHinority    Business    Encartrisas 

3.    General   Procaduras    for  Comply  an  ca   •Jz.zh    z'r.e 
Minority   Business    Ctiiiration    P.ecuiranients 

C.  Bid  Sobraission   Procaduras    for  CoaipL«anca  with 
this   Section  on  Minority   Business   Cltilioation 

1.  Massachusetts   General   Laws 

2.  Bid  Opening 

3 .  Pest   Bid  Opening 

4.  Contract  with   the   Minority   Business    Sntarprisa 
3.    Progress   ?.a?ort 

D.  Criteria   for   Oetamining  Complianca  with   Bid 
Schmission   Procaduras 
L.    Acoass    to    Iniorr.ation 
2-    Investiration    and   P.sviaw 
3.    Issuanca   o:    Oatarru-nat-on    zz    ConipLianca 
-T .    C~ar.  e  r  a  1  Coni?  Li  an  ca 
3.    Co:nplat«on    zz    Tzzzr^ 
6-    Su'^S'*'  "uti on 


vP  ?  n .'  -  I  X      I 


—  a'-  _S'_ 


■US  ---:2SS 


"  r-3 
— .s 


Pace 


1 

2 

2 

2 

2 

2 

2 


3. 
4 


9 

9 

LO 


10 


12 
12 
13 
13 
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MSS  3 


?    R   £    ?    A    C    2 


Over   the   cast   decade,    the   City   of   3o3-cn   has    szeadily    increased 
i-s    effor-s    co    inprove    the    social    and   accnomic   piigh-    of   minority 
oersons.       In    1963,    a   turnulzuous    year   in    this    Ci-y    as    well    as    the    na- 
tion.   Mayor  5:evin   H.    I'7hi"3   es-ahlished   the   Office   of   Hur.an    Rights. 
The    goal   of    this    office   was    to   aid   in    the    ra~.oval   of    the   barriers 
of   discrisiination  which   had   traditionally   worxed   against    the    a-teznpts 
of   minorities    to   oajrticioate   in   municipal    functions .       In    19  73,    polici 
were   established   that   gave   the   Office   of   Human    Rights    an   even   strongs 
position   in   meeting  the   needs    and   dainands    of  mincri~y  persons.    These 
new  policies   were    further   reinforced   in    19  75    with   the   anncuncenent , 
by   the   Mayor,    of    a   stronger  policy   that   gave   the   Office   of   Hunan 
Rights   more    leverage   in   bringing  minorities    into   the   mainstrean  of 
municipal   government. ^     The  new  policy   addressed  the   problens    in   the 
con-racting   process    in   the   City   of   Boston.      For  the    first    time   the 
City   set   numerical   percentage   goals    for   minorities    in    ics    con-rac-ing- 
process.      This   policy   also    required   thac   minority   business    receive 
50%    of    the    subcontracts    for   all   contracts    leu   in   areas   where   there 
are   high   concentration   of   minority   persons,    i.e.    impacted   areas. 

Because    -here   was    still    a   need   to    advance    even    fur-her   coward 
the    goals    of  minority   participazicn    m    all    areas    of    mun:.cipal   govern- 
ment,   in    19  77   the   Office   of   Human    Rights   was    restructured   and   called 
the   H'^man    Righrs    Commission,    which   ser-/es    as    an   -.imbrella   deparimen- 
for   several   affirmative    action   programs,    such   as    the   Office   of    Equal 
Em.ploymen-    Cpporrunity   Contract   Compliance,    The   Minority   Business 
Office,    and   zhe   Affirmative   Action   Office. 

-urine    -he    same    pence    -he    Cicy'3    grcwi-r    eifcr-s    zz    be--=r 

rour-    cases    addressing    -he    problems    rrcwir.r    cu-    cf    z'r.s    discrimina-cr-/ 


r  ■■ 


2  -       ■ 

The   Bcs-tcn   School   DesacrBca-ricr.   Case      i"C   -.le   evencs    surround- 
ing  the   Cour^   order   are   of    course    the  most   illustrative  of   the 
racism   that   permeases    our   society   generally    and   particularly,    the    ' 
City   cf   Boston.       Discriminatory   prac"tices   were    found   not   only    in 
the    school   system,    but   in   many   other   areas    including   Boston's  -business 
community,    particularly   in   the   construction    industry.         One   can 
readily   see    that   even   with   the   City's    attempts    to    rid  itself   of   dis- 
criminatory  prac-ices,    there  were   still  many   barriers    to   overcome. 

In   realization   of   the    long   road   to   the    end  of   discrimination, 
the   City   of   Boston   has    attempted  to   address    those   discriminatory   prac- 
tices  within   its    control.      In   addition.    City   officials   have    adopted 
an   attitude    that   allowed  them  to   address    those   barriers    that   exist 
with   respect   to   these   businesses    that   have    traditionally    done,    cr 
will  do  business   with   the   City.      One   of    the   problems    had  'zesr.   to 
develop  methods    and  systems    that  would  work   toward   the   City's    goals 
to  brine  minorities    into    those   areas    that  have   been   traditionally 
citzicuit   for  tnem  to   enter. 

?lS    the   tide   of   social   policies    turns    to   yet   another   stage,    the 
City   of   Boston   had   the    advantage   of   being   able    to    examine    the 
.Affirmative   Action   Programs    of    the   past   decade ,    so    that   an    arf irmative 
action   program   could  be    developed   that   would   correct    ths   past 
imbalances    and   address    the   demands   of   the    future. 

vvith   respect   to    increasi.ig   access    and  volume   cf  minority   par- 
ticipation   in    the   City's    contracting   process,    the    1973    policies 
proved   ineffective-       Research   by    the   Office    of   Minoriv/   Business 
i.ndicated   that   minorities    have    received    a  miniscule    .tumner   cf    contract; 
under   -he    1973    minority   business    pclicies.'       Zcr.tr  =  ctcr3  ,    rcr    .ne   r.cst 
part,    have    ignored   zha    goals    cf    -he    Cizy    fcr   .tmcri-y   participation 
in    "he    cc— tractir.c    crccess.       Because    cf    deficiencies    such    as    a    lacx 


rr.echanisTns    it   was    obvicus    that    the    ?rocrair.s    of    tha   past   had   zc   be 
chasiqad,    in   order   to   reverse   the    trend  of    the   Ciry's    contractors 
failing   to   extend  eqnai   opport'onities   with    raspec-    to   rxinoricy   partic 
tion    in   ics    contracts. 

The   City   of   3os-con,    in   light   of   its    f allures ,' has   had   scne 
successful  prograns .    Affording   minoricies    an   opportunity    co    enter   the 
contracting  process   had  been   helped   by    the   Affimative  Ac-ion   Program 
for   the   construction   of   the  Occupational    Resource   Center.      The   City 
of   3cston  has    also   z&^n.   able   to   siove   closer   to   its   goals    for  minority 
participation   in   its    administration   of   the    Local   Public  Works    Prograr: 
This   program  has   brought  minorities    into   the    contracting  process 
with   a  success    rata   never  before   achieved,    nor  only   in   the   City   of 
Boston,    but   around   the   country    as   well.         The    success    of    the    above 
stated  prograns   has    resulted  in   the    ir.plenentation   of   sin:ilar  prograst; 
and  policies    contained   in   the    "Supplemental   Minority   Participation 
Program"    of   the   City   of.  ooszon. 

It   is    the   position  of   the   City   of   3oston   that   this    program  will 
help    it  to  move   closer   to    its    goal   of    removing    racial   barriers    and 
thus    allowing  minority   participation    in    the    contracting   process.    This 
newly   designed   program   established    formal   bidding   procedures    asid. 
enforcement   mechanisms   which   in    ligh-   of    the   City's    past   e.xperiencas 
should  prove   to   come   closer  to   the    City's   goal   for  minority  participa- 
tion   in   all   aspects    of   municipal   govemm.ent,    most   particularly   its 
contracting   process. 

*    *    * 


See  Mayer  Kevin  r.  .'■■''r.Lza'  s    Press  Release  T/31/"5  =.r.d   C--y  cf  3c  sic: 
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2.  Mcr-ar.   v.Hs.'inigar.    373r.suop.    410    (D.Mass),    aff '  d   sub   r-cn. 

MO  re  ar.   v .  r.^r.n :.  r  an    373    f,2G.380     (Isi:  .  Cir .  IS  74  ,  ,    carT.danisd    421 
U.S.     9  53     I  IS  75; 

3.  Sae   a.c.    Associatad   General   Ccntrac-cr   of   Mas3achu3a't~3    v.  Al-shular , 
490    F2d   9    (Is-.Cxr.  1S73)  ,    car^.dsnj-ad    415    [J. 3. 957    (1974;; 

Truszas   v.Voloe   Construction   Ccntgany ,    358    Mass. 331.    254   S.£2d   G7o 
(1970);    31ac.<    Vo-ar3    v.    .McDoncucn    555    ?2d    (Ist.  Cir .  12  77) 

4.  See   A330cia~ad   Genaral    Con-rao-cors    of   ■•:as3achus5-t-t3    v.    Altshular 
supra 

5.  Sae   Ciny   of   Bcston,    Minority   Business   Office,    MJ.no rity   Business 
Studv,    May    1973 

S.    ••7estam   Pennsylvania  v.    Krags ,    573    ?.2d   311    (3d- Cir.  1973)  ; 

Rhode    Island   Chapter^    Associaned   General   Conrractors    v.    Krags    supra; 
Full-Llove    V.     Kraps,    443    F.Supp.     253     (S.D.    N.Y.     1977) 

*    *    * 

"City   of  Boston   Suaplamental   Jlinority   Participation   Section", 
shall  be   a  pert   of    all   construction   contracts    awarded  by   the   City 
regardless   of    funding   source.    It    replaces    the    "Cizy   of   Boston 
Supplaaantal   Equal   Zaployrcen-   Opportunity  Anti-Discrinination   and 
Affirmative   Action   Prograa  Contract   Provision". 

Article   I   contains   definitions 

Article   II  is   concerned  with    the   percentage   of   Minority   Person- 
work   hours   per   trade    for  each   Contractor's    total  workforce    and   each 
subcon-rac-ors    total  workforce. 

A.rticle   III    is    concerned   with    the   mininum   dollar   amounts    (in 
terns   of   percentages)    to   be   expended  by   Contractors    on   M-incrity 
Business    Enterprises    to   perform  work   and/or   supply   goods    and    ser-zices 
in    accordance  with   Mayor  Kevin    •£.    While's    Executive    Order   eniizled 
"Encouraging   M-inoritv   Business    E.i-er'srisa    effacciva   Julv    l,    19 7S. 
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of  3cszcn   ?.eszda:z-cs,   .'ii:zorizzss   asid   /aral ss,  s/r scri  ve  Cerzscss  II,    1979, 
^-sziclsa  I  And  IT  o/  ziia   'Cicy  af  3os-ean  Sc^plasan-zsl   .'^i.iorisv  ? 3..rzz.ct s^z^aa 
S^cziaa'  .tave   jean   ioancad.      TAii   ioesded   i3cus»ns   s.':jii   ie  ,<r!cwn   is    sJis 
'Cicy  o/  3osrsn  auspiaaaacai,  .Mii-iori, ra   Parcicipacicn  ica"  .?ssii«ar  Prsfarazies 

Ar^ei*  IZ  La  csacsssed  wiiS   cJas  perranrace  o/  wor.'wouxs   rsr  .'iisorirv 
Parsaas,   3eszaa  Resldenzs  ±ad   'ssalas,   per   zcada,    far  eacs  Consraccarf^;    and 
svoc3a-zzaczar(s)    r9*?«c^v«  worA^orsa. 

rapra*««cs  no  jitbyiranriTa  chJLO^as  is  pol^cia*  escabiij/ied  -aly  I,    1573. 
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CITY    Or    30ST0N 
SUPPLil-lZ^TAL 
.MINORITY    ?AJlTICI?ATiaN 
A*SD    RESIDENT    PSEJEilENCE    iECTICN 


kKTZdz  I:   3E?i::titicns 

For   tha  purpcsa   of    this    saction,.  the   faiicwinc   tarris    shall 
seaa: 

A.    Awardi.3g  Authority;      The   officar  of    the  Cicy   of   3os-oa 
awardi::?   the   ocnstrucricn   oancract  of  woioh   this    sacticn   is    a  part. 

3.    Senefigial  Cvnershia    and  Conrrol:      Cwnershi?   of    at    Laaat    31 
par  cant  of   the  voti.ic   stock   or  propiatary   interest   Lr.   any   corpora- 
tion,   partaersai?   or  sole   propriatorship.    In   the   case   of    a   joint 
vanttra,    the  Minority   Business   Enterprise   aust  have   a  centre llinc 
interest   in  the   joint  venture   in  order   to   have   such   participation 
qualify    toward   seating    the    raquiranents   of   AXTICLE    III.    The   a:cistancs 
of   any  acraaaents ,    options,    rights   or  conversion  or  other   rastraints 
which  may  be   exercised  within    thraa  years    md  which,    if   exercised, 
would  reduce  ziinority  ownership   or   control   to    lass    than   the    rsruisit; 
percantaca,    shall   estahlish    that   the    existing   antarprisa    -s    r.ct    a 
Mi-tori cy   Business    £ntarprisa- 

Beneficial    ownership    and   control    shall    include   out   .-rot   ce 
linitad   zo   the    follcwi.ng   criteria: 

a.  Cwnership   of   aacn   class    stock; 

b.  !3nrastrictad  voting   rights; 

0.    Xight    to    racaiva    profits    and    all   oc.ter   ber.afizs    attached 

to    cwnership; 
d.    ?ina.':cial    icras.T.encs    be-vear.    zr.s   ccrpcra-a    -=nd   parscr.al 

~eiiioars    of    a   oarTrtarshio      "omt   ''"^n-"— rs   or   otnar    lorr    or 

busi.-sss  ; 


f.    The   percancice   of   warJ<    io    ia    cerfor:::ad   iy    the  workiorca 
of    the  minority  business   ancarprisa. 

C.  Ccmpliancs   Cnic:    The   Ic'-ai   Zaployment:   Gpcor-runi-y   Contiract 
Compliar.ca   Cnit  of    che   City   of    Boston   H'aman    Riches    Cotnnission. 

D.  Ccncract  ?rica;  The  propcsac  base  concratrt  prica  as  suis- 
aiittad  by   a  caneral  bidder   at   the   tijaa   stacad   for   zhe  opening  bids. 

S.    lapact   Araas ;      Any    area   of    the   City  with   higii   ooncancracion 
of  niinority   rasidencs    so  desicsaced  by   the  City  oi   Scstoa;    including 
but  aoc   liaitad  to   the   following  araas:    Roxaury,   North  Dorches-er, 
South   Znd,   Jamaica  ?laia  and  Mattapan.     (See  Appendix   for  boundaries 
and   maps} . 

r.    Liaison  Conunittae:    A  committee    to   be   astaialished   by    che 
Compliance   Unit   to    assist   in   the   lot  lamentation   and  compliance  vi-h 
this    section. 

G.    Minority  Person:      An   individual  who   is    31acic,    --isoanic, 

Asian  or  American   Indian. 

H.  MJ.no  ri  ty  3  us  in  e  s  s  Zncar^risa:  A  business  crcanioation  in 
which  at  least  31^  of  the  benefici.al  ownership  is  beld  by  one  or 
.Tiora  Mi.no rizy   Persons. 

I.    Office   of   Minority   Business:    The  Office   of   Minoriv/   Business 
of    the   Human    Rights   Commission   of    the  Cicy   of   3c scon   which   has 
pri.tary   raspcnsihility    for   identifying   and   v'arifyi.-.g   n^ncr-zy   busi- 
ness,   .T^cni-cri-ng   City    wepartriants    =r.d   conrractcrs    for   corr:pliancs 
tc    t.-.e   Cizy's    pclic/    for  Minori-y   Business    a^.d   prcv-_di.-c    zachnical 
assistance    to   Cicv    Iecartr.an~s ,    con-rac-crs    i-nd   Minori-v    Businesses. 


i  s  i  i  Si^. ' 
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whara   ha  or   she   normally   escs    and    sisecs    a.nd  "air.tai-is    his   or  hsr 
ncmai  parscnai    and  housahold   ^zzaczs.    S\^cii    rasidenca   .Tray   ze   ss~ 
tafalishad  by   any   aethcd  acsaotabia  by    rhe  Ccmplianca   unit   including 
but   not   liaitac    to   driver's    licanse   utility   bills    and   rant    racaiots. 


AJ?TICL2    II:    2QUAI.    II^JLOYMSNT    C??03TIjNITV    FHOC^-JJ'.    "OR 

«i:?ORITIZS,     rZI-LAJLZS    .aj^D    30STCN    HZSI^E^TS  ^1A20R) 

A.  Anci-Discriainarion  Aifiraativa  Action:  during  the  certamancs 
of  this  ccntrac^,  the  General  Contractor  shall  acraa  and  shall  ratruir; 
that  hia   subcontractors   agree   to    the   following: 

1.  In  connection  with   their  perfortiance  or   wcric  under  this 
contract,    the  Contractor   shall  not   discriainate   against  any 
aarployea  or  applicant   for  aanlcvTr.ent  because  of   race,    color, 
religious   creed,, national  origin,    age  or  sa-x.    The   aiorasaid 

section   shall   include  but  sot   be   liaiitad   to,    the   following: 
asp loyment   upgrading,    demction   cr   transfer,    racruitnent 
advertising,    racruitrient   layoff,    taraination,    rates   of   pay 
or  other    foms   of   compensation,    conditions    cr   priviladcas 
of   amp loymen t ,    and   selaction    for   appranticash:.?   or  other 
training   catagcrias. 

2.  In  connection  with  the   perforrrance  of  wcr.'<   -j^.dar   this    con- 
tract,   the   Contractor   shall   -^indartaxe    in    good    faith 
affirtaative    action   measuras    dasirnad    to    ali:3inata   any   dis- 
criainator*/   barriars    in    the   tarr*^    and   conditions    of    employ- 
nent  on    the  grounds   of    race,    color,    raligious    creed,    natio- 
-al   origin,    age    and   sax,    and    to    al.iainata    as.d   zar.ady   any 

af facts    of    such   discri.tination    m    the   past.    Sucn    aif irT.at:.-.-a 
action    shall    -.ncluda   pcsitz.va   r.aasuras    to    ansura    equal 
cppcrfunitv    in    tna    araas    of    hiring,    -pcracir.c,    iartot^on   or 


prscraas.    Such   aifirr.ative   action    shall    i.ncluda   all    acrlGn 
racuirad  "3   ^uaranrea   e<rual  "eniplayT.en'i   oapor~uniry    fcr   all 
r^^sons ,    racardlass   of   raca,    color,    ralicious   craec,    na-io- 
nal  origin,    age  or  sax,    A  surposa  of    this    saction   is    to 
ansura    co    the    fullest   a:ctant   pes  sib  la    an   adeqnata    sucoLy 
of   sJcillad   tradaman   for   this    and   future  City  public  construe 
tion  projects. 

3.    '-^oricforcs    .^a^airair.ants    (Labor)  : 


L.  Minority  WcrJcforca;  The  Contractor  and  its  subcontractors 
shall  maintain  a  not  lass  than  23%  ratio  of  minority  aaployee  man- 
hours  to  total  aaiployee  manhours  in  each  trace  worked  on  the  con- 
tract. 

2.  Boston  Resident  Workiorce:   The  Contractor  and  its  subcon- 
tractors shall  maintain  a  not  less  than  50%  ratio  of  3cston  Resident 
aaiployee  manhours  to  total  aaployae  manhours  in  aach  trade  worked 

on  this  contract. 

3.  raaala  •■Torkf orta:   The  Contractor  and  its  subcontractors 

shall  maintain  a  .tot  lass    than  10%  ratio  of  famala  amplcyae  manhours 
to  total  amployaa  manhours  in  aach  trade  worked  en    'r.:.s    contract. 

4.  The  workforce  raquiraaients  of  paragraphs  (1;  ,  i2)  and  (3) 
above  shall  apply  to  aach  trade  that  appears  en  ihe  I^st  of 
"Classification  and  :iini:auin  Wage  Ratas"  as  datarminad  by  -he  Comntisis 
n&r   of  labor  and  Industries  '^nder  the  provisions  of  Chaptar  149, 
Sections  26  "hrough  27G,  of  ^e  General  laws  of  Massachusetts,  as 

3.  The  Ccntractor  md    its  subcor. -raciors  shall  ze  is-sr.ed  -o 
be  in  complianoa  vizh  paracrachs  'D  ,  -'2)     i.r.d.    ^2)     ibcva ,  if  sa-d 
Zzr.z~a.czc:    -as  ror:ol:.ac  wi;-  S-scticn  Z.     raracraor.  z.     and  -as 


darnonscrazsc    to    She   sacisf action   of    the   Cotiraliancs   'Cr.iz    and 
Liaiaon   ComirLic-ee   that   said  Contractor   has    taxan   ail   reasonaiie 
steps    to   so   comply  with   the  provisions   of   this   .Article. 

C.    Traininc:    The   Contractor   and   its    subcontractors    shall    fill 
not   less   than    50%   of   all    training   catecories  with  Boston   Residents, 
provided   that  whenever  possible    a  greater   percantace  of   scston 
?.esidents    shall  be  atilited   in   all   training   and  apprenticeship 
categories. 

0.    General   ?rocaduras: 

L.    ?ra-aid  Conieranca;      The  Awarding  Authority   in  conjuction 
with   the  Contract  Comnlianca   aoit  aav   conduct   at   least  one  pre-bid 
csnrerence   to  explain   the  woricforcs   requirements   of    this  Article. 
At   such  conieranca   the  Awarding  Authority  or  Contract  Coraplianca 
Cait  shall  inrora  ail  parties    thereto   in  writing  of    the  names, 
street   addresses,    and  telephone  numbers   of   all  designated   ;cb   re- 
ferral agencies. 

2.    liaison   Committae: 

a.    There   shall  be    established   by    the   Complia.^ce   'Jr.:.t   a 
body   :<ncwn   as    the   liaison   Committae.    Th^s   Committee    shall 
be   composed  of  one    raprasentative   each    from   the    following: 

1.  The   Oiractor  oi    the  CcmpLia.nca  Cnit 

2.  City  of   Boston   lli.nority   Business   Office 

3.  City  of   Bcston    isployrr.ent    i   Zconcmic   Policy 
Administration 

4.  City  or   Boston  Office  of   Federal   P.elaticns 

5.  .Asscciation   of   Ce.':ar al   Contrac-cr 

3.  Building  Trades    Ir.plcyers  •  Asscciat:.cn 

*.  Buildi-tg  Trades   Cc^ncil 

3.  Third  -^qtIz   Zzzs    Claar-_.-gr.cuse 

9.  Contractors    .-.sscciatz-rn    zz    zcszzr. 


10.  Scscon  Jobs  Csalicion 

11.  Grea.za^   sos^sn  Y.W.C.A-    ■ 

12.  Ccncnunity  7asx  Force  on  Conscruc-ion 

13.  ^ecruiijient   and  Traini.-ig   Prograin 

b.  The   Ccapliar-ce   JJnic   Dirac-^or  or   his   dssicr.aa    shall   chair 
each  aeeti.ic.    The   Chairperson   shall  voce  onlv   in    the   ever.c 
of    a   tie.    Ail   ocher  aembers   of    i.he   coimaifcaa    shall   have 
one  vo-ce.    Ail  decisions   of   the  Liaison  Commitzee   shail  be 
aade  by  aiajority  vona. 

c.  The  Cantraescr,    its   subcontractors    and  the  Awarding  Authori 
ty  shall   recognize   the   Liaison  Committe   as   an  advisory 
body  and  consult  and   cooperate  wi^  it  on   all  aattars 
related   to  Minority  Person,    Boston   Resident  and    faniale 
racruitaent,    referral,    einpicynent,    training   and  on  going 
ianlejnentation  of   and  compliance  with   this   Article. 

d.  The   Liaison  Committee   shall   hold  aonthly   aeetL-igs    to 
assure   compliance  with   this   Article.      Liaison  Commit-ee 
meetings    shall  be  open    to    t-ie   public. 

e.  The   Liaison  Committee    shall   .-aake   reccrunenca-ions    -c    the 
Compliance   unit   and/or  Awarding  Authority  v^th    respect    to 
necessary   actions    to   assure   compliance   with   this    Article. 

f.  All   inzoraation   received   by   the  Awarding  Authority  cr 
Compliance   Cnit   with   respect    to   compliance   with   t.te 
Article   shall  be   :nade   available,    to    the    L-a^scn   Coram ttae. 
upon   recuest,    after   7   davs    of    said    rsc-ast. 


>•      \ 


ic    vcti.tg    r2cr=sar.tative    oc    zr:&    -:.a:.scn    _c*Tjnit-ae    3r.a__ 
be    reiTicved    from   cr    ^dds<i.    to    3a:.d    ccrrr.ittae    =;<C2ct   by    i 
.r.a'cr:.tv    -.-eta    ci    the    cormitt^e. 


S.      Camolianca    Aitar  Csr.-rac-    Award 

L.      The   Ccn tractor   and    its    surcantrac-rars    shall    pracars   and 
sxiJsait    ts    the   Awarding  Authority   weekly   r^antower   utilization    raocrts, 
La   a    fora  aoaroved   by   the  Awarding  Authority,    not    later    than    the 
Tuesday    following   aach  weeJc   -vork    is   cer-oraed-       Said   report    shall 
include   hours   worked    in    aach   trade    and    job   category   by    aach   ainployee 
identified   a^    (1)    Minority   or   non-aiinarity;     (2)     Resident   or   non- 
resident;   and    (3)    female   or  sale.      Said   report   shall   also    include 
each  aasloyee's   nana,    street   address   and    telephone   nuaher. 

2.  Referral  orders   and   records   of   each  Contractor's    and   sua- 
cantractors'    attaants   to   recruit  minorities,    resident  and   faaala 
eaployess   shall   be  aaintained  and  isade   available   to    the  Compliance 
Cnit  upon   request   after   7   days   of   said    request. 

3.  In   the   hiring  oi   siinorities,    residents   and    females   as 
joumeyaen,    apprentices,    i.d''j^n.c&d   trainees,    trainees    and   helpers, 

the  Contractor   ax^d   its   subccn tractors  ray   rely  on   traditional 
referral   aethods   utilised  by  the  construction    industry,    and    shall 
also   rely  oa   referrals    from  the  ImBloyTnent   and   Icancmic   Policy 
Administration    (iS?A)    and   its  designees    such    as:      AaC2,    QIC,    Third 
World  Jobs   Clearinghouse,    Boston  Jobs   Coalition,    ST?,    T/^CA,    and 
other   community   based  organirations   as    from    time    to    time    ax-st,    ;o 
provide   Minority   persons,    3ostan   residents,    and    famalas.       Seiarrals 
of   Minority  -Persons,    Boston    Residents    and    females   will    be  done   via 
the    existing   iZ?A  designed   and   coordinated   city-wide    referral 
nechanisms    for   jobs    in   construction   as    formalired    by  Third   Vorld 
Jobs   Clearinghouse   utilising   the   aforementioned   designees - 
Oe-designaticn   of    the   af or amen ti en ed    community   based    referral 
agencies    shall   be    recommended   by   IZ?A   and   approved   by    -he    liaison 


4.      The  Compliance    ~nit   anc   any    so    tesignatac    raprasanra-ive 
of    tna   liaison   Comiz-aa    shall    '-ava    z'r.s    rich-    cf    acoass    zc    -he 
0 or. s-cr •motion    Site    :.n    crdar    -ha;    cr.-^.-a    v-.sirs    -ay    za    zz-d-^c-sc. . 


•.jno  3«' 


5.    The  Conrractor  asid   its   subccncractcrs   snail  provide  ail 
inf orniawion   and   rsports   racuirad  at   the   recuast  cf   aithar    tjia  Awardir: 
Aut_iori;r/  or  che  Cocipiiancs  Unit  and  shall   pamit   acoass    to   its 
facilitias    and    any   bocks,    racords    acoounwS    and  othar    sourca   of    infer 
-ation  whioh  .tay   be   datarainad  by   the  Compliance   'Jnit  with   raspact 
of    the   anpioyTnent   of   personnel.    This   paracraph      shall   apply   only   to 
inforaation   pertinant   to   oonipllanca  -vith    this   Section,      vhara   infortsa 
tioa  racuirad   is    in   the   exclusive  possession   of    another  who    fails 
or  refuses   to    furnish   this    inforaation,    the  Contractor  shall   so 
deausnstrate   to   the  Corapliance  Unit   and  shall   set   forth  what   efforts 
he  has  siade   to   obtain   this   inforaation. 

S.    ?or  any  trade  described   in   section    (3)     (4)    above,,  for  which 
the  contractor's   or   subcontractors'    we-.'cly  aanpcwer  utilization   re- 
port,   para<?raBh    (1}    above,    indicates    the  woricforca   raquiranents  of 
section    (3)     (1) ,    (2)    and/or    (3)    wera   not  nat,    the  Contractors   and 
its   subcontractors   shall  submit  alon«?  with   said   racort   a  statament 
settinc  forth   the   following   inforaation: 

(a)  The  nanes  of   all   persons  who   applied   for  work   in   that 
trade   indicating  which  p^^zqt.s   wera    (1)    ."Minority 
(2)    a   Resident   and    (3)    ?a.T.ale. 

(b)  The   reasons    any  person    identified   as    (  1)    .'•'inoriry 
(2;    Resident   or    (3;    Femala  was    not   hirad. 

(c!    The    raasons   why    any   person    identified   as    (1)    Minority 
(2)    a    Resident   or    (3)    "amala,    was    acrpLcyad   faver   hours 
than    (1)    non-!tinoritias ,    {2}    non-    residents   or    (3) 
r^le   asrcicyaas. 

id)    All    efforts   by   the   Contractor   cr    its    subcontractors 
to    aff  actuate    the    racuira.T.ents    ti    -action    'b)     •' I)     '2) 

ind  ■: : ;  . 


r.    ?r3-'C3nstr'^c-£ian   Canferar.ca:    Prior   ^o    tha    corcn'ancsr.er.t   of 
work  "for  this   contract   the  Awaxding   Authority   i.i   oon  junction  wich 
the  Contract  Compliance  'Jniz   shall   conduct   at    least  one   era-construc- 
tion  confarence    to   explain    the   workforce    requirasents    of    this 
article.    The   contractor   and   its   suo-contractors   must   attend   the   ?ra-. 
construction   caniarenca   and   sign-  a  copy  of    the  pra-construction 
3tinutas   to   indica-ta   that  he  understands    the    raquiranients   of   this 
article. 

G .    Jlon-Conro  lianca : 

L-    Whenever   the  Ccmplianca   Cnit  Awardlnc  Authority,    or  Liaison 
Committee  believes   the   csntractors   or   its    suh-cantractars   may  not 
3«  operatinc  in   campllanca  vith   the   teras  of   this    article,    the 
Ccmnllanca   Cnit  shall  notify   the   cantractor   and  sub-cantractars , 
ccnduct   an     investication ,    and  shall  upon    request    raport   the    find- 
ing of   said  investigation   to   the  Liaison  Conanictee  within   seven 
days   aiter  caatplatian   of   said  investigation. 

2.    In   the. event   that   the   contractor  or    any   sun -con tract or   fails 
or   refuses    to   camply  with    raqtiir anien ts    of    this    article,    the   Awardi.ic 
Authority   nay   upon    racamr^ndat-on   of    t.'ie   Complia.-'.ca    'Jniz   or   Liaison 

Committee   ispcse   one   or  mora   of    the    following   sanctions,    as    it   may 
deem   appropriate    to   attain   full   and  effective   anf or caaent. . 

a.    The    suspension   of   any   payment   or  part   -hereof   due   or 

to  hecome   due    under   the   cantract   'intil    such    ti:te    as 
the   cancractar  or   any    sun-can tractor   is    able    to    iamcns- 
trata   his    ccmplianca   wi-h    the    zarms   of    z!z:.s    contract. 

0.    The    -ami.-.ation   of    the    contract,    i.-.   wr.cla   or   in   part, 
•unless    the    conzractor   or    any    sub-con-ractor   ~s    able    -o 
damcnscraoa    -i^.-un    a    s'Z'ZCI.zl^'Z.    Zi.T.e    "us    -:cmp_uir.c2    vim 
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the   -ams   or   the  csntrac-,    or   ce.Ticnszrats   that  hs  was 
^^<^  is    i-icacabla   of    having    so    cccpliad   and  ccrap Lying. 

c.  The    recover/  by   the  Compliance   Cnit   from  the  general 
concraciror  of    1/lOth   or   1%   of   the   con-rae:   award  price, 
in   the  nature  of    Licuidacad  damage,    or   if   a  sub-con- 
traczor  is    in  non-ccispliancs,    che   recovery  by   the 
GompLiajica  anit  from  the  general  contractor,    to   be 
as3essa<d  by   the  general   concraotor   as   a  baciccharge 
against  the   sui-contractor ,    1/lOth  of   li   of   the   suh- 
contracror  price,    in   the  nature  of   liquidated  damages, 
for-  each  week   that   such  party   fails   or  refuses    to 
C3BP  ly . 

d.  The  denial   to   the   general   contractor  or  any   sun-contrac- 
tor of   Che   right   to  participate   in   any   future   contracts 
awarded  by   the   Awarding  Authority   for   a  period  of  up 
to  three    (3)    years - 

If   the  Awarding  Authority  does   not    follow   the   recommendation  of 
the    liaison   Committee   or   Compliance    'Jnit    it    shall  within    30    days 
s^ata    in  writing   to    the   liaison   Commi.ttae/CompLj.anca   unit,    the 
-eason(s)     for  not   imposing   said    recommendat-on. 

".    Sever ahi 11 ty;      The   provtsions   of    this    article    are    severable, 
and   if    any  of    these   provisions    shall   be   held  -.inconstizutional   by 
'any   court  of   competent   jurtsdiction    the   decision  of   such   court 
shall  .tot   affect   or   impair   anv   of    the    ramaininc   orovisions. 


:CLZ    III:       MrMCRITf    3US:NZ33    •JTIlIZAri  CN       .'-CSU} 

A.    Zj^osndi  ~ur es    en    "li.iori  tv    Bus  — ".2S3    Z.~.t2rtT^3ss  : 

1.    Tha    =s:\c\:.r.z    racuired    zz    ze    axpe.-.cad    z~    Mi-crizy    rusinass 


i.icsrprisaCs)    by   the  ganaral   ccntrac-ar   shall   be   dazzr::[Lza'Z 
in   accordance  with   the  Civ/'s   policy  en   Minoriv/   Busir.ess   Partici- 
cacion   in   ianacred  and  non-ir:pacred   araas,    as   deiined   in   Mayor 
Kevin   H.Whita's    £:cacutive   Order    " encouraging   Minority   Business 
£nterp rises " ,    affecrive  July    1,1973   which   stares    in   part: 

'At   least   ten  percent  of    the  value   of   all  constr'uction, 
goods    and   services   procured  by   the  City  during  aach 
fiscal  year  will  be  obtained   from  Minority  3us-ness 
Enterprises    . . . 

Thirty  percent  of  all  construction  work  to  be  performed 
in  Impacted,  areas  shall  be  contracted  :o  M.inority  Busi- 
ness  Enterprises". 

2.    S:ccapt   as   providec   in   paragraph   three  be  lew,    che  general 

bidder  shall   ^xs^nd  not    lass    zhan  %   of   its    ooncract  price 

on  Minority  Business   Enterprises    for  the   performance  of  work   and/o: 
the   supply   of   goods   and   ser'/:.ces. 

2.    The  general  bidder  shall  expend  not   lass    than    s 


on   Minority   Business   Enterprise  ( s)     for   rhe   performance   of   wori< 
and/or  the   supply   of   goods   and   services. 

3.    General    Procadur as    for  Ccmolianca   wit.":    the   Minority 

Business    ijtil.izat.icn    Racuz.rements  :  .:_. 

1-    A  pre— bid   canfaranca   may  be   conducted   by    -he   .^.warding 
Authority   in  canj'inction  with   the  Office   of   .Minority   Business    in 
order   to    familiarise   bidders   with    the    purpose   a.r,c.   cperation   of 
this   .^tiole    II"   on   .'linority   Business    "tilioaticn. 

2.    .-jiy   minority   business    may   aooly    to    tha   Cffira   of   .Minority 
Business    fcr    i   tacarmir.ati:;n    ir.d   ■.••-»riii'Jitic-      cf    .  ts    r.i-crity 
status    ftr    tna    turocsas    tf    =.nv    ror.tract    f-.r-dac    =v    --a    Citv    cf 


;a  "?-. 


waici:   th2.s   artiicls   is    a  par--    Applicaiicn   shall  be   r.2.da  on    the 
aftached  Minori-y  Business    Idantiiicacion   Scacanent    (.M3U-I3AJ  . 

3.    The   Office   of   Minority   Business    shall   pr2pa.rs    and   puislish 
front   ti-"ae   co    tiiTie    a    list   of   Minority   Business    £ntarprises    that 
conform  with   the   definition  of   Minority   Business   Enterprises   provide 
in  Article   I -above.      Bidders   aay   rely  upon   the  nost   current   list 
published  by   the  Of rice  of  Minority   Business   as   of   the   tiae  of 
project   advertisemant   as    a  list  of  bona   fide  Minority   Business 
Enterprises.    The   Office   of   Minority  Business   nay   3iaJce   available    to 
prospective  bidders   other  i.-aforaation   racardi-tc  Minority  Business 
Snterprisea    for  the  purpose  of   lap lamenting   these   sections.      This 
section  shall  not  be   constr-ced  as    limitinc  or  in  any  way  canfi.Ti.ic 
bidders   i.T   seeicing  out,    selecting  or  othervise  r.egotiating  with 
Mi-tority  Busi.tess   Enterprises    for   the   purpose  of   complying  with 
these   sections   concs-mi-ig  Minority   Busi-^-ess   CJtilitation-    Bidders 
aay  exercise   their  own   judgement   in   selecting  any  Minority   Busi.iess 
Enterprise   to   perfors  any  portion  of   the  woric  or   to   supply   any 
goods   or   services.    In    the  event   that  the  bidder  selects   a  sonority 
business    that   is   not   included  on    t.he   af oremencicned    list    supplied 
by    the  Office  of   Minority   Business,    the   ni.-ior«ty   status   of    said  ^ 
ni."iority  business    shall  be   reviewed  by    t-he  Office  of  Minority 
3usi.iess    for  verification   of    its    ninority   busi.-.ess    status. 

C.    Bid   Submission    ?rocadures    for  Compliance  with    this 

section   on   :-tJ..ior:.~v   Business    •Jtii-^acion : 

1.   The  bid   stibxnission   procediires   of   .ir-icla    III    shall   be 
construed   and    read   in   a  .Ttanner   that   is    not   inconsiscant  wiin 
Massachusetts    General    laws    includL-.g   ouz   no-;    l-r.ized    to   ^.L.C. 
143    53:    44A-44L    mcl-Siva    and  0.1.0.30    33:    ZSA-^a.    "ailura    zc    con- 
form wi;n    these   hid    submission   prccaduras    shall   randar   a   oii   ncn- 
rasocnsive    a.r.d    thus    orovida    a    basi.s    for    rs-ec-^cn. 


•.IO=  3_ 


2.  Bid  Cceninc:    Zach   bidder   shall   suamit   with   his    bid   a 
scinsls-ad  Mir.ority   SusLiass   Utilizarian   roraOSL'-D     iisciiic  sach 

.Minority  Business   £n-arprise    the  cenaral   concr actor   intends    to 
utilise  on   the   proposed  City  project. 

3.  Post   aid  Coenine:    :?o    latar   than    tan  (10)    working   days    after 
the  date   of   General  3id  Openinc   the   Lowest   responsible   and   eligible 
general  'sizdar  as   determined  by   the  Awarding  Authority   shall   siibmit: 

a.  A  conipLated  Minority  Business   Utilization   Letter  of 
Intent  fora(M3C-LI}    for  each  Minority  Business    listed 
under  item  2  of   fora   (MBC-D  . 

b.  A  completed  Minority  Business   Identification  Statement 
(MBU-IS-AJ    for  each  Minority  Business   Enterprise    listed 
on   a  bidder's    for3(MBC-r5    and  submitted   at   the    time   of 
Bid  Cp«niac  but  is   not   included  in   the  Minority   Business 
Directory  published  by   the  Office  of  Minority  Business. 

4.  Contract  with   the  Minority  Business    Enterprise;    The  bidder 
shall   execute   a  contract  with   each  Minority   Business   Interprise 

for  which  he  has   submitted   a   fom(MSO-?]    for  the   perfomance   of  work 
or  the   supply   of    gocds   or   services,    except    as    provided   i.t   Section 
D-5   below.    The   bidder   shaj.1   submit   a  copy   of    said  contract    to    the 
Awarding   Authority    as    soon   as    it   is    executed.    The   Awarding  Authority 
aay   disapprove   paytient    for   all  wcr.k   performed   on    a   project   '.aitil 
a  copy  of   said  contract   is    submitted. 

3-    Procrass    Report :    Prior   to  or  at   the   time    the  general   contrac- 
tor  racuasts    frtm-^^ta   Awarding  Authority   payment   pursuant    to 
M.G.L.C-3a,    S:39G,    the   general   contractor   shall    submit    to    the 
Awardi.-g   Authority    a   Mi.tcrizy    Business   'Jtili-aticn    Prograss    P.acort 
ftmc-SU-??.}     for   each   M_inority   Busi.-.ess    Intarprise    engaged   tn    t.he 
project.    A   coov    tf    zha.    5a.r.e    shall    si.T.ultanecuslv    ze    sar.z    to    t.te 
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resoec-iva  Minority   Susir.ess    Zr.zsrprias   and   ihe  Cffics  of   Minority 
3usi-ies3 . 

D.    Criteria    for   Ca^armir.inc   Ccmgliancs-  with    Sid 
5ujnui53ian    Prccscures: 

L.    Acsass    to    Iniomation:      The   contractor   asid   sub-contrsctors 
snail  trcvi da   all   iniomation   and    raoorts    racuestad  by    tna  Awardinc 
Authority  or   tna  Offioa  of  Minority   Businasa   and  vill  permit   acoass 
to   its    facilities    and   any  bcoJcs ,    records,    accounts   with   financial 
institutions ,    and   other   scuroas   of    information   which  nay   be   da tar- 
ained  by  the  Au-thority  or  Qffica   or   Minority  Business    to   be   rals- 
vanc  to  comslianca  with   the   racuiraaents   of   Article   III.      '*hera 
the   information    racuastac   is    in    the   exclusive   possession   of   another 
par^y  who    fails    or   refuses    to    furnish   iniomation ,    the   contractor 
shall   sc   rapox-t   to    the  Offica  of   MJ.no rity  Business    and  shall   sat. 
forth  what  effort  he.  has   niada    to  obtain   this   inf ortiation. 

2.  Investi-ration    and   P.aviav;      The  Offica  of   Minority   Business 
shall   designate   a   Complianca   Monitor   to    investicata    and   review   the 
coCTlianca   of    the    apparent    Lcwest,    responsive    and   eliciile   3Ldd&^, 
and/or   any   other  bidder  with    the    recui reman ts   of    this    section.    Such 
investications    shall   be   conducted   separataly    for   each   bidder   and 
a   final  datarmination   of    complianca   shall  be   nade. 

3.  Issuanca   of    Cetamination   of   Complianca;    The   Office   of   :iincri- 
ty   Business    shall,    based  on    the   above    investicaticns ,    najca    a    final 
detertnination   as    to  whether   a  bidder   is    in   complianca   with    the 
M^iority  Business    Utiliration    recuire.'nants    of    this    -irtiole.    The 
vrit-en   decarmi.iation   of    the   Office    shall    incl.:da    facts    and   reasc.-.s 
is    sac    forth    in   paracraphs    -i    c.r.d    5    belcw,    a    -opy    cf    which    shall    be 
sent   -o    -he   Awardinc   Auchcrizy    and    the   bidder.    A   contract   'zezrm&er. 
t.ha   Awar-iina    Au-hcrity    inc    -.-.e    ranertl    b:.ldar    sr.all    .-.ct    be    e>:2C'_iac 
^nzil    a    de'ermi.-azicn    t.-.a;    -.-.a    b:.ddar    is    "_.■*.    rcno  Li^.-ca    ^'.zr.    z~-3 
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irticia  has   baen   issued   tio    ths   Awardi.ic  Authcrirv  by   ^-^e  Office 
of   .'•iinoritv  Business. 

4.    General   Ccnrolianca:    Before    issui:ig   a   de-cerrainacian   of   coa- 
oliancs,    as    provided   in   paracrach    3    aisove ,    the   Office  of   Minority 
Business   aust   find   that   the  bidden  has    complied  cer.erally  with 
the   requiranents    sac   forth   in   this   Article. 


A   riNDING    BY    THi    OFTICZ    OF    MINORITY    BUSINiSS    THAT    A 
3ID0ES  HAS    TAILSD    GSirHALLY   TO    COMPLY   ^TITH   TH2 

H2Qui3s:£E:rrs  srr  forts  m  Aiciciz  iii  shall  const ituts 

A  SZ?AilAT2   BASIS    FOR  RSJiCTION   OF   THZ   BID,    BY   TH2 
AWARDOG   ACTHORITY. 


3.    Combletion  or   Fcraa :      Beiore   issuing  a  detami.-.aticn  of 
compliance,    as  provided  in  paragraph  C  ahove,    the  Awarding 
Authority   shall  saJca   a   finding   that   tna    ferns   provided   for  in 
Article    III,C,2,3    and    4,    above,    are   materially   complata.    If    the 
shove    foms    ara   .•natarially    inccmplata,    the   Awardi.ig   Authority   shaJ 
treat   the   bid   infcrtial   as    to    suhstance    and   shall    issue   a   iatarnin.; 
tion   of   non-compliance-    If    the   ahove    forms    ara    incontplate    in  ot-tsj 
raspects ,    the  Awarding  Authority   shall   traat   the  bid  as    iniortial 
and  .r.ay  waive   the   inrorttalities    upon   the    satisfactory   ccaplation 
of    the   required   infomation   by    the   'oLdder   and/or   the  Minority   Bus: 
r.ess    Intartrise.    A   finding  of   tatarial    incor=  lateness   tay    constir. 
separata   grounds    for    rejection.    The   Office    in   its   discration   .tay 
revise   all   M3C   foms    from    tir.e    to    ri.T.e    in   order   zo    efficiently 
irio lement    tnis    article. 

5.    3 cnst— tu ti on ;       Zr.    the    avsrit    ~hat    a   bidder   das  — ras    -o    3Ubs~ 
titu-e    d.-.ctnar   ;-li-arizy    =us::.-as3    £.-;2rpr:.3a    :rr    cr.s    -ajr.ad    :r.    zr.e 


fora  >SC-?,    the  bidder   shall   recuest   in  writinc,    authorizacicn 

to   suascituws   from  the  Cffica  of  Minority   Business    and   send   a  copy 
of    the   sas:e    reqxiest   to   the   liinority    Business    nar.ed   on    the    fora. 

'2:e  request   shall   sat   for-th    fac^s    and    reasons    for   suJsstitution. 
^-2-    invastica-cinf    the    request   the   Offioa   of   Minority   Business 
shall  aaxe   a  determination  whether   to   authorize    the    request   for 
substitution.  -The  Awarding  Authority   shall  not  '.uidar   any  ciroumstanc 
authorize   a  request  ii   the  Office  of  Minority  Business   determines 

^iie  ourposa  of   the   request  is   orinarily   to   encage   another  Minority 
Business   Z^za^rlsa  at   a  price   lower   than   the  :iinority   Business  . 
£atarprisa  on   forai  MJBU-?  subtnittec  at  bid,    provided   that   all  sxibs- 
titutiona   shall  be  aada   in  conformity  with  Massachusetts   General 
Laws   governing   such   substitutions.    The  Office  of   Minority   Business 
shall  be   responsible   for  determining  whether   the   suggested  subs- 
titution  is   a  bona  fide  M-inoritv  Business   Entertrisa. 


IMPACTED      A?^\S 


1.  As   provided  in  Article   III,    section   A,    tncse   areas    in  which   a 
ccncrac-or   snail   expend    (30%)    on   Minori-y   Business    In-erprises    are 
dsacriied   as    the    following: 

, Starting  at   the   intersection   of  Lincoln  Street   and  Stuart   Street 
northerly   alone. Lincoln  Street   to   Zssax  3 tree-.    Thence   southerly 
along  Washington   Street  to   Stuart  Street.    Thence   along  Stuart  Street 
to  ?ar.^  Street.    Frca  ?aric  Street   along  Stuart  Street   zo  Clarendon 
Street.    Thence  northwesterly  3cylstan  Street  westerly   to   the  3acic 
3ay  Teas   ?ar3c   Drive   to   the  3cston-3roakline  Town   Li.-:e,    along  the 
Jamaica  Way   to  Synner  Street,    sourtherly   along  Car.zar  Street   South 
Street   to  Arhorway   easterly   to   Forest  Hills   Square   -  Hyde   Park 
Avenue   southerly   to  Wal.^  Hill  Street.    Wallc  Hill  Street   ^o   Auterioan 
Legion  Highway   southerly   co  Ciaanins   Highway   -  Greenfield  Street, 
P^ctor  Road   to   Hiver  Street  northeasterly   to   Maztapan  Square 
northerly   along  River  Street   to   Ridgeview  Avenue   northerly   to 
Woodhole   Avenue   and  Morton   Street-    Thence   -o    Pierce   Square.    Thence 
northerly    along   Dorchester   Avenue    to   Colusibia   P.oad.    Thence    tumi.ng 
westerly    to   idr^ard  Everett   Square   and   Massac.-.use^ts   Avenue    to 
Midland  Division    Rail    Road  nort-^erly   -o   Ficogerald   Ixp  res  sway 
northerly   along  Ixsressway   to  poi.n-   of   origin. 

2.  Any  questions    as    to   whether   a   specific   pro^ec^   or  part    -.-.ereof 
falls   wizhin    an   inpactad.   areas    shall   oe   deterrnined   oy    the   Director, 
Office   of   MJ.nori-Y  Susi.ness,    Room   401,    Sos-con   City   Hall,    at 
nuaher    723-313S. 


APPENDIX     :v 


Minority   Business    utilization    Idar.tiiicatian   Statament:  Ogu-ISA) 

A^  fom  T.ade   avallaals   by    tha   Awarding   Authoricy    to   be   ccinpiatad    and 
sicned   by    the   Minority   Business    Sncarprise    and   containing' certain 
information  with    respect    to   the   control    and  ownership   of    the   Minori- 
ty  Business    Intarprise.    A   copy   of    this    form  must  be    forwarded   to 
the  Minority  Business   Office    for  verification   and    filed   in   zh& 
Minoricy  Business   Sntarprise   folder. 

Minority   Business   atilizatlon   ?orm(M3U-ri 

A  form  made  available  by   the  Awarding  Authority   requesting   certain 
information  with   respect  to  work   to  be   performed   and  goods   or   ser- 
vices  to  be  supplied  by   the  Minority  Business   Intarprise.    A  com- 
pleted  fors  3ust  be   suamitted  with   each  general  bid",    and  a  copy 
forwarded  co   the  Minority  Business   Office. 

Minoricy   Business   atilizatlon    and  General  Contractor's    Letter   of 
Intent  (M3C-1.:) 

A  form  .Tiade   available  by   -he  Awarding  Authoricy   to  be   submitted  by 
the    lowest  bidder  no    later   than   ten  working  days   aiter  bid  opening. 
This   form  is    to  be   signed  by  both   the   general  contractor   and   the 
Minority  Business   Intarprise   and   forvarded  to   che  MJ.norltv   Business 
Office. 

MJ.noricy   Business   utilization    Prccrsss    Reocrt  :m3C-?-^) 

A   report    reculrad   co   be    sub^-nictad   co    the   Awardl.":g   Authoricy   and 
-trwarded   cc   the   Minortty   Business   Office    at    the    tlr.e   of    subnu-ctlng 
-    request   to   t.-:e   Awardl.tg   Authority   either    for   a   reduction    in 
retaining  or  fi.-:al  payment   for  completion   cf   a  oro-ect.    The    form 
will    indicate   the   dollar   amount    to   date    rami  teed   to    the   M_Lncricy 
Business    Interprlsa.    The   M-i-torlcy   Business   Office   will   be    raspcnsible 
for  verification   ox    the    reported  dollar   amounts. 

final   Mlnorlcv  Business    "tlllzatlon    P.eoort  (M3U-r??.) 

A   form  tade   available   by   the   Awarding  Authority   to   be   ccmp laced 

3y   the   general   contractor   upon    compiaticn   of    che    crc'act   and    subr^ittac 

to    the   Awarding   Auchority.    The   Awarding   Aut.horicy' will    fcr-vard    a 

^tpy    CO    t.he   :'llnority    Business   Offica    for   variiicaticn   cf    final   Mlncri- 

cy   Business    'Jtlllcatlcn    cricr    to    final   cav-enc. 
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CITY    OF    3CST0N 
CFTIC2    or    MINORITY    3USI^'Z33    I^•TZ?>PRI3■ 

IDE^TinCATION    3TATZ><.ZNT 


N*anie   of   3usi_nass 
Business   Addrass 


3usijies3   Taisohone: 


:fac:e(s)     and  Titl3(s)    oi   persons    campLacinc   this    s-acament; 
Name:  Titia: 


1.    lacal    fora  of   the   ahove   named  business    (check   cne; : 

A.  ___^  Carparacion(aiso,    canralata   i-aa  nuncer ■ 11  belsw) 

B.  _____  Sole   oropriatorshi?    ( also  ,ccinpla^a    Lzan  nusiber    14    celcw) 

C.  ^____  "General  partnership    (also,  csmsleca    i^am   -'.LTJer   12   belcw) 

D.    Llaitad  partnership    (also  ,conip lata   izais  namser   13    below] 

Z.    ___^  Joint  Venf-ira    (attach   a  copy  of    the   axscu-tad,  joint 
venture   acraement) 


Other    (descrihe) 


State    Che   percantaca   of    ovnership   by   r.emhers    or   .oinorioy   croups 
in    ohe    ahcva    r.as:ie^  business:     % 


"or  cues-ions    3    ohrouch    "   below,    idano:.iv   virh    an    £soari3/:(*;  , 
these   oersons   who    are   "e.tners    of    a   -nincriov    -rouo. 


MF3K-21 


MBU-IS-A 


3.  If    thers   ara    any    financa    (i.e.  lean)    acrae.T.snts  bat--;esr.    the 
rrii-noricy   and  ncn-M.-icricy  partias    (indiri duals  or  ausinessas)    thac 
have    an   cwnershi?    inrares-   in    the    firs,    a   ccoy  of    such    agraer:ancs 

.■nusw  he   suhmittad  with   this    fars. 

4.  Lis*   beiaw   the   names    of    all   persons   who   decide  the    ceocraphical 
location   in  which   the  business   will   ooerata: 


3.    List  below  the  names   of   all  persons  who   are   sicnacories    to    the 
company's   perxoraance  bonds: 


List  below   the   names   or   all  persons    authorirad   to   hire   and 
dlscharce   osmpany   employees: 


3.    Are    any   of    the   persons    listed   in    3 (A)    authoritad   to   discharge 
an   employee   who   is    a  rtasser   of    a  alnoricy   croup,    who    also 
has    an  ownership    intarast   in    the    above   named   business? 


ves  no 


7.    L^st   below    the   names    cf    all   persons   who   super'^'z.se   or   T^anaca    the 
jobs   perforated  by    the    ascve   named  bus:^ess : 


'^onr—  ■ 


MBU-rS-A 


3.  I-'idicata  balcw  the  scurcs(s)  of  casiiai  of  the  .Tiinority  business 
enterprise:  sources  of  capital  include,  buc  are  not  lirvitad  za: 
(a)  personal  savings;  (b)  proceed  front  any  sale  of  real  or  per- 
.  sonal  property  (if  sale  was  transacted  wi-hin  six  months  prior  to 
this  statement/  state  date  vhen  sales  contract  was  executed) ; 
(c)  personal  loan  (if  ^-nade  within  six  rnonths  prior  to  this  state- 
sent,  state  date  of  transaction  and  name  of  lender) ;  (d)  institutlo- 
al  loan  (ii  made  within  six  months  prior  to  this  stazertent,  stace 
date  of  transaction  and  name  of  institution);  (e)  cift;  and  (f) 
other  (specify)  : 


Source (s)  of  capital  (indicate  with  letter  from  above) 


Ii  any  of  the  source (s)  listed  above  in  item  number  3,  were  a  girt, 
complete  the  following  (use  reverse  side  of  pace  if  needed) : 


Name  of  doner: 
:ate  of  cif-: 


Gif  t. . conditions  ,  ii  any: 


Was  the  dcnor  a  ainority  person  or  minority  business" 

______  yes    __^__  no  

10.  If  any  of  the  source  (s)  listed  above  in  item  .tumber  3,  ware  a 

personal  or  institutional  loan,  complete  the  following  (use  reverse 
side  of  oace  if  needed) : 


Mame  of  lender: 


Date  of  loan  acraer.ent 


•*as  zr.a    _ancer  a  t^ncr-zv  rerscn  cr  "u..icr:.rv  i.-s-::.zut:.cn.- 


>!BU-IS-A. 


Wha^   are   the   tartns    of    re?ayT.ent' 


LI.'   To   be   conpisced  by  -oorpcrations   only: 

A.    Nunvber  of    shares    and  class    authorised: 
Shares    authorized:  Class: 


3.    Number  of   shares    issued  as   of   the   data   cf    this    statement: 
Shares   authorized:  Class: 


C.  List  below  the  names  of  all  shareholders  who  are  r.embers  of 
a  minority  croup  and  the  number  of  shares  and  class  held  by 
each   such   shareholder: 

:?ame:  Shares/Class: 


D.    Sescrihe  belcv   zhe   votinc  powers   of   each  class    of   szocic: 


y^PSR-li 
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Are   there    any  Kncwn   acree.T.ent  ( s )    asaor.c   the   shareholders 
which    reswrict   che   voting  powers   of    shareholders   who    are 
members   of   cninority  croups: 

yes  no 


If    "yes"    is   checked,    describe   below   all   such   restrictions 


r.    Are   there   any  known   restrictions   to    liait  the  voting   rights 
of  members   of  aiiaority  groups ,    pursuant  to   the  corporation 
by-law  of  ar^cles   of   incorporation  or  otherwise? 


yea  no 


li    "yea"    is   checked,    describe   below   all   such   restrictions 


Are   shareholders  who   are   aiemfcers   of    a   rainorizy  group   aware   of 
the   above    restrictions    that   incunber   their  votinc   richts? 


yea  no 


G.    List  below   the   names    of    all  .rnenb-ers-  of    the    3oard   of   Directors 
Identify  with   an   asterisk (•)    those   directors   who    are  members 
of   a  ainority  group. 


3.    State    tne   naaes   or    a«j.   :ainor«ty   persons   who    are   cm  cars    or 
the    cortorat-cn   and   the:.r   ccsit:.on(s;  : 


2-!?51^-15 
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12. 

To 

be   ccinplatsd  by  general  parmarshi?   only: 

A. 

List  belcw   the   names   of    all   partners    and   the   amount  of   aach 
partner's   initial   invas::menc.    Identify  with   an   asterisk  (•) 
these   partners  who   ara  aambers   of    a  M.nority   group: 

^ajse :                                                                    Amount : 

' 

3.    If   any   of   the  partners    obtained   tr.e2.z  intarasz  within   the   las- 
six  nionzhs    state   the   names,    dace    interest  was    acquired,    and 
ourchase   price   and   from  whom   said   interest  was    accuirad: 


13.    To  be   completed  by   Limited  partnerships   only: 

A-    List  below   the   ::ames   of    all    the   general   partnerships    and   aach 

general   partners   initial   inves^zmenii.    Idenc-fy  w:.ch   an    astarisx;*; 
those   general   partners    who    ara   .•nembers    of    a  a^ncrity   group: 
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3.    List  belcw   the   names   of    ail   the    linitad  partners    and  each 

liJiited  partrier's    initiai    invesi:r.ent.    Icentiiy   with   ar.    aszarisic(*' 
these   liJiitad   oartr-ers  who    are  aeiribers   of   a  :iiinorirv  croua : 


C,    If   a  corporation   is    a  general   partner,    state   the   percentage  of 
shares-  in   the   corporation   owned   by   ninority   persons: 


If   any  of   the  general  or  liaited  partners   obtained  their 
interest  within   the    last   six  months,    s-azs    the   names,    date 
interest  was    acquired,    purchase   price,    and  from  whom  said 
interest  was 


14.    To   be   completed  by   sole   prcpriecorships   only: 

If    title   to   the  business   was    sold  or  made   a   gift    to    the   presen: 

owner  state: 

A.    The  date   that   title  was    transferred   to    the   orssenc  owner: 


3.    The   name(s)    of   the   orsvious   owner (s)    of   zhe  business 


ie    curcnase    cr:.ce,    :.z    tne   ousmess   was    3c>c    s 


MBC-IS-A 


1  e       T 


c   be   Gcrapl3t.sd  by   suppliers    only: 

A.    Dees   your  business    stock,    on   property   owned  or    leased  by 
tiie   business,    the   goods    that  you   supply   to   custodiers? 
___^_^  yes        no 

If    "yes",    what   is    the   estir.atad   average   value   of   goods    that 

are   stocked   diiring   the   period  of  one   month?    S   


3.    Does   your  business    take   ownership   title   to    the   goods    supplied 
to  customers? 


yes     no 


If  "yes",  for  what  period  of  tiae  is  title  noraally  retained? 


C.  What  are  the  main  line  of  products  supplied  by  your  business! 


D.  Dees  yovir  business  insure  goods  (i.e.  for  daaace,  theft,  or  fire) 

that  are  supplied  to  customers? 

yes       no 


If    "yes",    descriie   the    type   of    insurance: 


:.    Does   your  business,    norsially   acquire   a  performance   bend   for 
supply   contracts   wich   cus- oners? 

yes        no  

If    "yes",    whac    is    zhe    capacity   of   your   bending?    3    


MOSC-.  •   5 
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Izi.   the   avent  of  disatiaf action  on  the  parr:  of  a  customer,  cue 
to  untiaeiy  deli vary,  danaced  or  defective  coeds,  or  failure 
to  perfcra  by  your  business,  to  whom  does  the  customer  have 
lacai  recourse? 


Your  busi-tess 

Manufacturer  Other  (specify) 

ixslaia  Lz   sustoser  has  Lecal  recourse  to  nore  than  one  party 

IS.  Operational  3acic?round: 

A.  isuipment  (list  major  pieces  of  equipment  below  as  indicatedj  : 
icuipment:  Model:  Present  Value; 


3.  Plant  (describe  owned  or  leased  warehouse,  of 
below  as  indicated)  : 


::.ce  anc  v=rt 


Address 

•General 

3c. 

T 

w 

Present  Value 

Distrihution 

( In  zhe  case  of 

lease ,  state  the 

amount  of  periodic 

oavment) 
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3.  Trade  background  ^  f or  the  orincioais  invo-lved  with  the 

business  provide  the  folicwing  inforr.ation  or  attach  rssur.es; 


Mase: 


Constraction   axsarienca: 


Licenses:    ^_______________ 

Construction  exaerienca: 


Licenses :  ^__^_____^___ 
Construction  experience. 


Licenses:    ____^^_^_^___ 

Maae:    __________^_^______ 

Construction   sxrerience: 


— censes : 
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C.    Trade   reiarancss    (sub-contrac*crs   of   rnacsrial   suppliers 

that  you  have  new,  or  have  had  in  the  past  under  ocntrac-) : 

Mame:  Address:  Teiaohcne  >Turii:er: 


0.   Numbers  of  Zaployees 
Office: 


Peraanaat  Suaer'/isors: 


Avexace   number  of   workers   durint?   the   past   twelve  ."acnihs: 


13.    Minority   Business   Certification   by   owner (s)    or  principals 
I   hereby   certify   that 


(Prxn-c    full    .lame   or    ausxnessj 

is    a  Minority   Business    Enterprise    as    zezL^isd  below: 

A.  Minority  Business  Enterprise  (or  ninority  business)  .-neans  a 
business  organisation  which-  is  beneficially  owned  by  one  or 
acre  aiinority   group   members    as    follows: 

1.  The  business   aust  be   at   least    31%   beneficially  owned  by 
ainority  group   aenbers. 

2.  The  ainority   owners   aust   deaons-r ate   ^-^ey   have   conzrol 
over  aanaceaent. 

3.  The   fim  has    r.oc   'ze^r.    solely   es-ablished    for    the    purposes 
of   taJcinc   advancaca   of    a   special    prccraa  whj.ch   has    teen 
develooed    .o    assiS"    ainoricv   businesses. 


MBO-IS-A 


Saneiicial  cwnarshi?  and  concrol  shall  be  indicated  by 
a-c  laasz  the  followinc  whe:Te   applicable  to  the  particular 
fora  of  business  orcanizacion:  ownership  of  each  class  of 
stock;  unrestricted  voting  rights;  righz  to  receive  pro- 
fits and  all  other  benefits  attached  to  ownership;  and 
evidence  of  :iajority  participation  in  the  management  of 
the  enterprise. 

The  Office  of  Minority  Business  reser-zes  the  right  to 
deem  the  existence  of  any  agreements,  options ,  rights  of 
conversion  or  other  restraints  which  aay  be  exercised 
within  three  years  and  which,  if  exercised,  could  reduce 
minority  ownership  or  control  to  less  than  the  recTiisite 
percentage  to  b«  grotinds  for  rejection  of  the  existing 
enterprise  as  a  minority  business  enterprise. 

3.  Minority  group  •namber  Jisaiis   a  person  with  a  permanent  residence 
in  the  United  States  who  is  Aleut,  Asian  (including  the  Con- 
tinent of  India) ,  alack.  Cape  Verdean,  Eskimo,  Morth  American 
Indian,  Pacific  Islander  or  Western  Hemisphere  Hispanic- 

Gnder  the  pains  and  penalties  to  perjury  the  above  information 
contained  in  this  Identification  Statement  is  true,  complete  and 
accurate . 


Sign: 

Print: 

Title: 

Date: 
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CITY  OF  30STCN 
MINORITY  BUSINESS  UTILIZATION  FORM  (M3U-?} 


Name  of  Project: 


Nuacer  of  Project: 


Total  dollar  ancuat  of  bid: 


Minority  Businesa  Sntsrprise  Participation; 


(a) 


Mame   of   General   Bidder: 
Address : 


Telephone   Hvuaber: 


(b) 


rf   the  General  Bidder  is   a  Minority  Business   Enterprise 
checJc   here:   ______^^_____ 

List  below   all   proposed   Minority   Business    Enterprises 
(contractors , suppliers ,    vendors)     the   services    they  will 
provide   and   the   approximate    amount   of   money    -hey  will 
receive :  ~ 


Mame; 
Address 


s&jrT-LCs   or   auool^es 


^I&lechone    ' 


Amounts    S 


Name: 


Address 


Service   or  Suoolies 


ra-aoncne    ? 


.-a3cun-s    ;> 


lar"^ 


2ar'7':.ca    cr    z^'z~.:.es 


:3s: 


Talacncna    - 


.-jmcuncs    ^ 


MO^rr^  -  4 


Tci:ai   of    ILszad   aincunzs    S 
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:7aine: 


Servica  or  Su:3olias 


Address : 


"alaoncne  ? 


Amounts  S 


yiame: 


Service  or  Supplisa 


Address : 


Teleshone  i 


Amounrs  S 


Hasie: 


Service  or  Sasolias 


?%ddr9ss 


Tttl 


elephcne  i 


Afflouncs  S 


Name: 


Service  or  Suoolias 


Address 


ralaohone  # 


Aaouncs  3 


rrt'SH-jS 


.MBU-? 


I   heraisy   cartiiy   that   the  dollar   asiowinc   exc&nded  of    the    listed 
Minority   Business   Znterprises   is    at    least.  %    of    the    total 

contract  price    for   the   above   named  project,    and   that   the    fore- 
going  and   attached   information   is    true,    accurate    and   complete 
to  the  best  of  ay  l<ncwladge. 


Authorized   signature   of 
General  Contractor 


(Print   the   signed  nacia/titla) 


MPS?.- 3  5 


4MBU-LI 


CITY    OF    3CSTCN 

MINORITY    3U3INES    AND    GZNZIRAL   C0NT3UCT0R'S 
LETTER  OF    INTENT     (M3U-LI) 


?rojec-=  Nurier: 
Project  Location: 
Project  Aaornit   S 


(a)  Name   of  General  Contractor:    

(b)  ^?aae  ox   Minority  Susiaeas   Enterprise: 


1.  The  above  named  Minority  Business  Enterprise  agrees  to  perfora 
worJc/supply  goods  and  or  ser'/ices  in  connection  with  the  above 
named  project  and   the   above  named  general   concractar   as: 

(a)  An   individual  ... 


(b)  _________  A  partnership  

(c)  _______^  A  corpcracion 

(d)  ______^_^  A   joint   venture 

Please    a-czach   a   copy   of   the   jci*it   venture    acreer:ent. 
Please   attach   a   copy  of   all   financial   agreements   betveen 

corporate   and  personal  members   of    the   joint   venture - 

2-    (Checic  one)    My  aiinority  status   is   confirmed; 

(a)    On   the   reference    list   of   Minority  3usi--._ess   Enter- 
prise  3ade   available   by   the   City   of   Boston, 
Office  of   Minority   Business    Enterprise. 

(b)    3y    approval  of    the  Office  of  Minority.  Business 

(requires    submission   of   MSU-IS) . 

3.    The   above   named   general   contractor    asid  Minority   Business    £ntar- 
orise   intend    to   work    together   on    zhe    above   named   tro^ec^    in 
accordance   wizh    terras    of    "he   ."linor^-'^    ?£rt— c— oa~^on   Section 
tf    the   Citv   of    Boston   Ccntract    Provision. 


'A-sns^-!.- 


MBU-LI 


Signed  General  Contractor 


Signed  :'linority   Business 
Sntansrise 


Data/Titia 


Data/Titia 


Mpa5_-:.q 


v«3t:-?R 


CITY  CF  3CST0N 

MINORITY  3USINZS3- UTILIZATION 
PROGRESS  REPORT  C-SU-PR) 


Projec-  Munber:  _ 
Projec*  Location: 


Daea: 


(a}    Name  of  General  Contractor: 


(b)    :iaine  of   Minority  Business   Enterprise; 


This  progress   report  is   to  be  submitted   to   the  Awarding  Authority 
at   the   time  of   submitting   a   recuest   for  payment.    Copies   of    the 
report  aust  be   sent  to   the  Minority  Business   Enterprise  aained 
above   and   the   Office  of  Minority   Business.     (See   Ar-ioie    III 
Paragraph  C-5   of  the  Contract  Provision   for  Mi.-'.ority  Participa- 
tion  for  details)  . 

1.  The  dollar  amount  indicated  <»•    the  Minority  Busi- 
.less   Utilization   fota    (.MBU-F)    to   be   received  by   the   above   named 
.Minority  Business  Enterprise. 

S   

2.  The   amount    re.Tiitted   to   the   Minority  Busi.iess   Enterprise   as   of 
the  above  date   far  work  perfornied  under  this  project. 

S  


3.    Balance   due   the  .Minority   Busi.aess   Enzarprise    as   of   the   above 
data   for  woric   oerfortied  under  the   above   named  project. 


4.    Comments    or   explanation    for   any   discreca.icias    re-veen    zhe 

amouncs    i.ndicacad   under    icacis    1    and   2    above: 


MP9R-:9 


MBCJ-PR 


S.    I   herssy   car~tiiy   that   the   information    supplied   herein 
(including  paces    attached)    is    correct    and   complete. 


Sicned: 
Print : 
Date: 


MPBR-40 


MBU-r??J 


CITY    or    3CSTCN 

i"INAL   MINORITY    3USIMESS    UTILIZATION    RZ?03?r 

(>SU-??R) 


Project  Nana: 
Project  Hu:zber: 
3id   Pries: 


Psrcsntage  or  aaouuir  of  i-linority  Business   Partioipatica; 


L.  General  Contractor  Inforaation. 


(a)  Hame  of  General  Contractor: 

(b)  Address: 


(c)  Taleohone  ? 


2.  Minority  Business  Information- 

(a)  name  of  Minority  Business  Intertrise; 

(b)  Address: 


(c)  Teleohone  ? 


Please  stats  the  total  dollar  amount  recsi'/ed  oy  the  '-linorizy 
Business  Enterprise  on  the  above  naaed   project:  S  


3 .  I  hereby  certify  that  the  above  listed  aaount  is  correct  and 
accurate  to  the  best  of  ray  !<ncwledce- 


Sicned: 
Date: 


MCO-S—i  " 


iX.\M?LZ    FOR   VTRITi-'j? 


HO    3ID    TOR   THi    AWAili:    OF   THIS    PP.OJZCT   WILL    32    CCNSIDEJIZD    ACCZ?TX3Li 
CINLZSS    THS    G^^'Z:?AL   CCNTIIACTOR   COMPLIES    FULLY    WITH   TH2    FOLLOWOG 
RiQUIRZI-tZ^TS    FOR   MINORITY    BUSINESS    ENTERPRISE    OTILISATION. 

PURSUANT   TO    THE    SU??LZ>CENTAL   MINORITY    PARTICIPATION    AND    RESIDENT 
PREFERENCE    SECTION    OF    THIS    CONTRACT,    THE    GENERAL   CONTRACTOR   MUST    GIVl 

SATISFACTORY   ASSURANCE   THAT    AT    LEAST   %    OF    HIS  'BID    PRICE    SHALL    31 

EXPENDED    FOR   MINORITY    BUSINESS    ENTS^IPRISE.    FOR   THE    ?TJ7iSCSZS    OF   THIS 
PARAGRAPH,    TH2   TE3^  MINORITY    BUSINESS    ENTERPRISE    M.EANS    A    BUSINESS 
ORGANIZATION    IN   WHICH    51%    OF   THE    BENEFICIAL   OWNERSHIP    AND    CONTROL    IS 
HELD    3Y   0N2    OR   MORE    MINORITY    PERSONS     {3LACX  ,  HISPANIC  ,  AS  IAN- AMERICAN 
OR   AMEJIICAN    INDIANS)  . 

INCLUDED    WITH   THE    CONTRACT    DOCUMENTS    .^iRE    COPIES    OF   THE    "MINORITY 
BUSINESS    CTILIIATICN    FORM",     'MINORITY    BUSINESS    IDENTIFICATION    3TATEMEN' 
"MINORITY    BUSINESS    UTILI2ATI0N    PROGRESS    REPORT"    AND   THS    "MINORITY 
3USINESS    AND   THE   GENERAL   CONTRACTOR'S    L2TTSR  OF    INTENT". 

EACH   GENERAL   CONTRACTOR   MUST    COMPLETE,    SIGN    .s^^D    FILE    WITH    HIS    3 ID   THE 
MINORITY    BUSINESS    OTILIIATION    FORM.    FAILURE   TO    CO    SO    WILL    RESULT    IN 
THE    -IZJECTION    OF   THE    3ID    PROPOSAL.    THE    LOWEST    RESPCNSIvE    .AND    ELIGIBLE 
BIDDER    IS    REQUIRED   TO    SUBMIT    A   M.INORITY    BUSINESS    .AND    GZ^TZ^JiL   CONTRACTO 
LETTER   OF    INTENT.    THE    LETTER   OF    INTENT    SHALL    BE    COMPLETED    .i^MD    SIGNED     . 
BY   THE    MINORITY    BUSINESS    ENTERPRISE    AND   THE    GZiiZ7i?d.   CCNTPJSiCTOa   NO 
LATES  THAii    (10)     TEN   WORKING    DAYS    .AFTER   GENERAL    BID    OPENING.    THE    LOWEST 
BIDDER   :-!UST   .^iLSO    SUBMIT    A   MINORITY    BUSINESS    IDENTIFICATION    STATE:-!ENT 
FOR   EACH    MINORITY    BUSINESS    MOT    INCLUDED    ON    THE   CITY    OF    BOSTON    .MINORITY 
BUSINESS    DIRECTORY. 

.ALL    CONTRACTORS    SrJkZL    .ALSO    .AVAJIL    THEr-lSEL'^-IS    OF    THE    CITY    OF    BOSTON 
."MINORITY    BUSINESS    DIRECTORY    PUBLISHED    BY    THE    CITY    THROUGH    THE    CFTICE 
OF    .MINORITY    BUSINESS    TO    F.ACILITATE    COMPLIA-NCE    WITH    THESE    PEQUIPE-'-lEirTS  . 

THE    .MINORITY    BUSINESS    3F7ICE    IS    LOCATED    IN    P.CCM    401    CITY    i-IALL.     BOSTON, 
.••lAJS.ACHUSETTS     3 1201,    TELIPHCNE    :iU:-l5ER    "15-31:5     cr    5  . 
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CI  TV    Or    5CST0N 
5LlP?L=rvlS.NTAL    EO'JAL    =?/lPLCYM=.NT  CPPGRTUN  ITY  AN7I -0I2CRLMINA•TI0^( 
AND    Arri.^.MATIVc    ACTION    PROGRAM    CONTRACT    PROVISION- 


ror  surzQS&s  of  this   Canrrsct,    inciucJn^,    sut  not  Ilmitac   za,    tMs 
arflfTT^aciva  aczion    sccpa  of  work,    incaninifTcsuian,    liability, 
and/cr  amencing   ciauaas,    as   aacn   pertains  za   tna  fuifTIImant  af  tne 
Affirmative  Action   gcais   and   requirements  af  ti^a.  City  af  Sostan, 
harainaftar  nfarrsd  to  as  ttie  City,    "Mlnan'ty"    refars  to  ail 
parsons  who   ar^  aitner   Slack,    Spanish   American   Sumamed,    Orfental, 
American    Indian   and/or  Women.      Also,    "Compiianca  Unit"    refars   tc 
tMe  City's  Contract  Complianca   Unit  of  tMe  Affirmative  Action 
Offica. 

During  tine  performanca  of  this  Contract,    tne  Contractor  and   ail 
sulscan tractors,    herainaftar  coilectiveiy   rzfzmai   to   as   tJie  Contractor, 
for  (her)   himseif,    his/her  dasignea,    assignee,    and/or  sucosssors   in 
intarast,    agree  as  foilcws: 

1.        In   connection   witn    wie  parfarmanca  cf  work   uncar  Zinis   contract, 
tJie  Contractor  shall    not  discriminata  against  any   amcicyea  or 
applicant  for  employment  iacausa  of  rac3,    railgicus  creed, 
National   origin,    age  or  sax.      The  aforesaic   prevision   shall 
inciuda,    but  not  be   limitad  to,    the  fallowing:      employment 
upgrading,    damotion,    or  transfer,    recruitment  advertising, 
recruitment,    layoff,    tarmination,    ratas   of  pay   cr  ether   privileges 
of  emolcyment,    and/ar  saiecticn   for  apprenticaship.      Tr.a 
Contractor   snail    pest   hereinafter   in    conscicucus   piacas, 
availabla   -fzr   emcicvees    arc    acoiicantj    for    =rr.c;cv~ent.    rczizas 
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city  of  Bcstan's   Amencad   Affirmativs  Action    Plan,    a   not   'ass 
r^ian   t^nirty   p&r  can.  (3C%)    ratio   of  minority   amcioyae   .r.an 
hours   to   total    ampioyaa  .nan    hours    in    aach   joo    category,    including 
but  not  limitad   ta,    bricklayars,    carpantars,    camsnt  rr.ascns, 
aiectricians,    ironworkars,    operarinc   anginears,    and   other 
classes   of  work   designated    by   the  Mayor^s   Offica  for  Affirmative 
Action.      In   all   other  araas   of  the   City  of   Scston    a   not   less 
than  tan   ';iar  cant  (10%)    ratio  of  minority   ampioyae  man   hours  - 
to  total   ampioyae  man   hours   in   aach  joo   category,    including 
but  not  limitad   to,    bricklayers,    carpantars   cement  masons, 
eiectricianns,    ironworkers,    operating   engineers,    and  other 
classes  of  work  designated   by  the  Mayor's   Offica  for  Affirmative 
Action . 
2.        If,    at  any  time,    the  Contractor  intends  to   sublet  a  portion   or 

portions  of  the  work  under  a   Contract,    including   any   "specialty 
items"   which   may   be  included   as  part  thereof,    said   Contractor 
shall: 

A.       contact  Gualified   minority   contractors    ana   grant  to    sucn 
contractors   at   least  equal    consideration    with    nan -minority 
contractors   in    any   negotiations   for   subcontracts   under 
this   Contract,    whether   such    negotiations   occur   prior  to 
or  after   the  award   and    execution   of  this   Contract; 

3.       wnere   the   oroject   is    to   be   zerforrr,sc    in    the   '.m^zzcza^t 

area,    (described    in   Section    Mi,    No.    1    above),    th.e   ccn- 
"ractor   will    a-xacuta   with    cualified    minor-t^/   contr3ctcrs, 
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astacilsn   a  continuing   working   rstaticnship   witri   tr.a   Liaison 
Ccmmittsa,    consulting   witi".   tine   Liaison    Ccrnmirraa  en    ali    T.attars 
rsiacad   to   minority    racruitiTsant,    rafarral ,    ampicymant   and 
training. 

3.  T'r.e   Contractor   snail    oraaar'z   projectad   manning   tablas   an    a 
cuartariy   basis.      Thasa   shall    ba   brckan   down    into   projactions, 
by   waak,    of  workers    required    in    sacn   trade.      Copias    sriall    be 
furnished  one  week  in   advanca  of  the  commancamant  of  the 
period  covered,    and   also   wnan   up-datad,    to  tha  Ccmpiianca   Unit' 
and   Liaison   Committaa. 

4.  Records  of  amployment  refarrai   orders,    pr^aar^d  by  the  Contractor, 
shail   be  made  available  to  the  Complianca  Unit  and  to  the 

Liaison   CommiCtae  on    request. 
3.        The  Contractor  shall    prepare  weakly   reports   in   a  farm  approved 
by  the  Complianca  Unit  of  hours   worked   In   each   trade  by  each 
employee,    idantified   as  minority  or  non-minority,    mala  or 
female.      Copies  of  these  shall   be  provided   at  the  end  of 
each    such   weak   to   t-ha   Ccmpiianca   Unit  and   to   tha   Liaison 
Committaa. 


V.        In   the  employment  of  journeymen,    apprenticas,    trainees   and    advanced 
trainees,    the   Contractor   shall    give  prefarenca,    first,    to   citizans 
of  the   City   of   Boston   who   are  qualified    to   perform   tha  work   to 
which   tha   employment   relates,    and,    secondly,    to  citizans  of  the 
Commcnwealtn   generally,    and,    if   such    cannot   be  obtained    in    sufficient 
numbers,    than   to   citizans   of  tha   United    Statas.      Contractors    shall 
be   3S   part  of  the   bicdinc    orccass    and    wrera    -ecuestac    bv   the 


•198- 


Ccmolianca-lnfcrmaTion ,    Reccrts    arc    SarcTJcns 

1 .        The   Contractop  wil!    prcvica   all    infarrnacion    and    raporis 

rsi^uirad   by   the   Conzr^czing    Caparti-nant  ar  tr.a   Cc.-npiianca  Unit 
an   instructions   issued   by   aithar  af  tram   and   wiil    permit 
access   to   its   facilities   zn<i   any   books,    r^sczazs,    accounts   and 
other   sources   of   information    which   may   be   determined    cy   the 
Comoiianca   Unit  to   affect  the   amployment  of  personnei.      This 
pravision   snail   appiy  only  to   information   pertinent  to  the 
City's  Supplementary  Affirmative  Action   Contract  Requirements. 
Where  information   required  is  the  exclusive  possession  of 
another  who  fails  or  refuses  to  furnish   this   information,   the 
Contractor  shail   so  cartify   to  the  Contracting   Department  or 
the  Comoiianca  Unit  as   appropriate  and   shall    set  forth   what 
efforts   ha/she  has  made  to  obtain   the  information. 
2-        Whenever  the  Contracting   Department,    the  Compliancs  Unit,   or 
the  Liaison   Committee  believes  the  General   Contractor  or  any 
Subcontractor  may  not  be  operating   in   complianca  with   the 
terms   of  this   Section,    the   Complianca   Unit  directly,    or  through 
it  designated   agent,    shall    conduct  an    approcriata   investigation, 
and   may  confer  with   the  parties,    to  determine   if  such   Contractor 
is   operating    in   complianca  with   the   tarms   of  this   Section.      if 
the   Complianca   Unit  or   its   agent  finds   the   General    Contractor 
or   any   subcontractor  not  in   compliance,    it   shall   make   a   pre- 
liminary   report  of  non-complianca,    and   notify   sucn    Contractor 
In   writing   of   such    stsps    as   wiil,    in    the  juccement  cf   the 
Compliance    Unit  for   its   agent,    bring    such    Contr=ctor   into 
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(d)     T'ne  csnfai    ta   t."ie   Ganerai    Ccntractar  cr   any   Suscar.tracior 
of  Zi^&  rignt  to  participate  in   any  future  ccntracis 
awarded   by  t^ls  administarinc   agency  for  a   period  zf  up   td 
threa   years. 

3.  If  at  any  time   after  the   impositian   of  one  or  mere  of  the 
aoove   sanctions   a   Contractor  is   aisle   to   demcnstrata   t^.at 
ne/sne   is   in   campiianca  wit^i    t^iis   Section,    he/sna  may   r-st^uast 
tjie  Contracting   Department,    in   consultation   witfi   tine  Compilanca 
Unit,    to  suspend  the  sanctions   conditionaily,    pending  a  fTnai 
detarminaticn   by  the  Compilanca  Unit  as  to  winether  the  Contractor 
is   in   campiianca.      Upon   finai   detarmination   of  the  Compilanca 
Unit,    the  Unit  snail   either  lift  the  sanctions  or  reimposa 

them. 

4.  Sanctions   enumergtac   under  Sections    IX -2  shail   not  be  imposed 
by  the  Compilanca  Unit  axcspt  after  a   public  hearing,    as  that 
tarm   is   used  in  the  Amended   Affirmative  Action   Program   Policy, 
has   been   conducted.      No   investigation   by  the  Compilanca   Unit 
or   its   agent   snail    be   initiated   without   prior   notica  to   the 
Contractor. 

Severabilitv 

The   provisions  of  this   section   are   save.'-able,    and   if  any  of  these 
provisions    shall    be  held   unconstitutional    by   any   court  of  campatant 
jurisdiction,    Lhe  decision   of  such   court   shall    not  affect  or   impair 
any   of   the   remaining   provisions. 
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Revised  Decsnmer  2,    IS! 

THE  COWG.^WE.ALTH  OF  ^ASZAC-iUSZTTS 

SUPPLEMENTAL  ECUAL  Ei-IPLOYMEiNT  OPPORTUNIH 
ANTI-DISCRIMINATION  AiND  AFFIRMATIVE  ACTIOM  PROGPAM 

I.  For  purposes  of  this  contract,   "niinority"  rsfars  to  Asian-AiT.ericans, 
Slacks,  Spanish  Surnainad  Americans,  North  Ainarican  Indians,  and 
dpa  Vercsans.     "Authority"  refers  to  the  Boston  Racevelopmsnt 
Authority. 

II.  During  the  perfonrancs  of  this  contract,   the  Comiractor  and  all  of 
(his/her)  Subcontractors  (hereinafter  collectively  r^ferr^  to  as 

the  Contractor),  for  himself/herself,  his/her  assignees,  and  successors 
in  interest,  agree  as  follows: 

1.  In  connection  with  the  performance  of  work  under  this  coniiract, 
the  Contractor  shall  not  discriminate  against  any  eniployee  or 
applicant  for  employment  because  of  race,  color," religious 
creed,  national  origin,  age  or  sex.     Tne  aforesaid  provision 
shall   include,  but  not  be  limited  to,  the  following:     employment 
upgrading,  deniotion,  or  transfer:     recruitment  advertising; 
recruitment  layoff;   termination;  rates  of  pay  or  other  forms 

of  compensation;  conditions  or  privi ledges  of  employment;  and 
selection  for  apprenticeship.     Tne  Contractor  shall   post 
hereafter  In  conspicuous  places,  available  for  employees' and 
applicants  for  employment,  notices  to  be  provided  by  Commission 
setting  forth  the  provisions  of  the  Fair  Employment  Practices 
Law  of  the  Commonwealth  (M.G.L.   Chapter  151B). 

2.  In  connection  with  the  performance  of  work  under  this  contract, 
the  Contractor,  shall  undertake  in  good  faith  affirmative 
action  measures  designed  to  eliminate  any  discriminatory 
barriers  in  the  terms  and  conditions  of  employment  on  the 
grounds  of  race,  color,  religious  creed,   national  origin,  age 

or  sex,  and  to  eliminate  and  remedy  any  effects  of  such  discriminati 
in  the  past.     Such  affirmative  action  shall  entail  positive 
and  aggressive  measures  to  ensure  equal  opportunity  in  the 
areas  of  hiring,  upgrading,  demotion  or  transfer,  recruitment, 
layoff  or  termination,  rata  or  compensation,  and  in-service  or 
apprenticeship  training  programs.     This  affirmative  action 
shall   include  all  action  required  to  guarantee  equal   employment 
opportunity  for  all  persons,  regardless  of  race,   color,  religious 
creed,   national   origin,   age,  or  sex.     A  purpose  of  the  provision 
is   to  ensure  to  the  fullest  extent  possible  an  adequate  supply 
of  skilled  tradesmen  for  this  and  future  Ccn-r.opwea  1  th  public 
cons tructi  on  proj  ects . 

in.    1.       As  part  of  his/her  ODligatian  of  re.-2d1a'   scticn  uncar  the 
foregoing  section,   the  Ccntractor  snail   T.ainiain  en  this 
project  a  not  less   than      /  A~  Vc         ^erceni:  ratio  of  -inority 
employee  inan  hours   "o  tota  i   -an  ncurs   In  <zz.ct\  job  category 
including  but  not  limited  to  bricklayers,   carpenters,   cedent 
masons,   electricians,   ircrrworkers ,   cperating   engineers,   and 
triQ5?»   "classes   of  work"    anur3r=t=d   in   ^ac-ion   i-C   of  ChiDter 


2.  In  the  hiring  of  minority  jcurnsyman,  apprsnticas,   trsiness, 
and  advancsd  trainees,  the  Contractor  shall   r'z'iy  on  referrals 
from  a  multi- amp 'oyer  affirmative  action  program  approved  by 
the  Authority,  traditional  referral  .-nethods  utilized  by  the 
construction  industry,  and  referrals  from  agencies,   not  --ore 
than  three  in  number  at  any  one  time,  dasignatad  by  the  Liaison 
Conroittse  or  the  Authority. 

lY.     1.       At  the  discretion  of  the  Authority  there  may  be  astaialished 

for  the  life  of  this  contract  a  body  to  be  knc^n  as  the  Liaison 
Comnritzaa.     Tne  Liaison  Comnrittas  shall  be  composed  of  one 
representative  each  from  the  agency  or  agencies  adnrini snaring 
this  project,  hereinafter  called  the  adnrini staring  agency,  the 
Authority  and  such  other  repr^ entatives  as  may  be  designatad 
by  the  Authority  in  conjunction  with  the  administering  agency. 

Z.      The  Contraclar  (or  his  agent,  if  any,  designatad  by  him  as  the 
on-site  equal   employment  opporoinity  officer)  shall  recognize 
the  Liaison  Connrittas  as  an  affirmative  action  body,  and  shall, 
establish  a  continuing  wording  relationship  with  the  Liaison 
Conairittse,  consulting  with  the  Liaison  Comnrittas  on  all 
matters  related  to  minority  recruitment,  referral,   aamloyment 
and  training. 

3.  The  Contractor  shall  prepare  projected  manning  taoles  on  a 
quarterly  basis.     These  shall  be  .broken  down  into  projections, 
by  week,  or  workers  required  in  each  tr^de.     Copies  shall  be 
furnished  one  week  in  advance  of  the  commencanent  of  the 
period  covered,  and  also  when  updated,  to  the  Authority  and 
Liaison  Coinirittae. 

4.  Records  of  ejnployment  referral   orders,  prepared  by  the  Contractor, 
shall  be  made  available  to  the  Authority  and  to  the  Liaison 
Committas  on  request. 

3.       Tne"  Contractor  shall  prepare  weekly  reports  in  a  form  approved 

by  the  Authority  of  hours  worked  in  each  trade  by  each  eniployee,    • 
Identified  as  minority  or  non-minority.     Copies  of  these  shall 
be  provided  at  the  end  of  each  such  week  to  the  Authority  and 
to  the  Liaison  Committee. 

V.       If  the  Contractor  shall  use  any  subcontractor  on  any  work  performed 
under  this  contract,  he  shall   take  affirmative  action  to  negotiate 
with  qualified  minority  subcontractors.     Tnis  affirmative  action 
shall   cover  both  pre-bid  and  post-bid  periods.     It  shall   Include 
notification  to  the  Office  of  Minority  Business  Assisiisnce  (within 
the  £j<ecu-ive  Office  of  Ccrrmuniti as  s.nc  Development  or  its   designee, 
while  bids  are  in  preoaraticn,   of  all   products,  work  cr  sarvicas   "cr 
which  the  Contractor  intends   to  negotiate  bids. 
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VI.  In  tile  sna * cyrant  of  journsy-en,  aspr^ntlcas,   trainees  and  advanced 
trainees,   the  Qontractar  shall   give  preference,   first,  to  citizens 
af  the  Cammonwealth  who  have  served  in  the  armed  forces  of  the 
United- States  in  time  of  war  and  nave  bean  honorafaly  discharged 
therefrom  or  released  from  active  cuiy  therein,  and  who  are  cualified 
to  perform  the  work  to  which  the  employment  relates,  and,  secondly, 
to  citizens  of  the  Cainnonwealth  generally,  and,  if  such  cannoz  be 
obtained  in  sufficient  nuinbers,  then  to  citizens  of  the  United 
States. 

VII.  A  designee  of  the  Authority  and  a  designee  of  the  Liaison  Ccrnrrittae 
shall   ^ch  have  right  of  access  to  the  construction  site. 

Vlll.Ccmoliance  with  Reaui refnenrs 

me  Contractor  shall  comply  with  the  provisions  of  £;<ecutive  Order 
No.  74,  as  amended  by  E:cecutive  Order  No.   US  dated  May  I,   1975, 
and  the  Chapter  ISIB  as  amended,  of  the  Massachusetts  General  Laws, 
both  of  which  ar«- herein  incorporated  by  reference  and  made  a  part 
of  this  contract. 

IX.  Non-Qiscrimi  nation 

TTie  Contractor,  in  the  performance  of  all  work  after  award,  and 
prior  to  completion  of  the  contract  work,  will  not  discriminate  on 
grounds  of  race,  color,  religious  creed,  national  orgln,  age  or  sax 
in  employment  practices,  in  the  selection  or  retention  of  subcontractors 
or  in  the  procurement  of  materials  and  rentals  of  equipment. 

X.  Solicitations  for  Sub-Contracts,  and  for  the  Procurement  of  Materials 
ana  £auiamen"C 

In  all  solicitations  either  by  competitive  bidding  or  negotiation 
made  by  the  Contractor  either  for  work  to  be  performed  under  a 
subcontract  or  for  the  procursnent  of  materials  or  equipment,   each 
potential  subcontractor  or  supplier  shall  be  notified  in  writing  by 
the  Contractor  of  the  Contractor's  obligations  under  this  contract 
relative  to  non-discrimination  and  affirmative  action. 

XI.  Ccmoliance- Information,   Reports  and  Sanctions 

1.       The  Contractor  will  provide  all  information  and  reports  required 
by  the  administering  agency  or  the  Authority  on  instructions 
issued  by  either  of  them  and  will  permit  access   to  its  facilities 
and  any  books,  records,   accounts  and  other  sources  of  information 
which  -ay  be  determined  by  the  Authority  to  affec.  the  smplcyment 
personnel.     Tnis  provision  shall   apply  only  to  information 
pertinent  to  the  Commonwealth  supplementary  affirmative  action 
contract  recuirsments.     Where  information  required  is   in  the 
axclusive  possession  of  another  who  fails  or  refuses   to  furnish 
this   infcmation,    the  Con-ractcr  snail    so  cer-ify   to    -ha 
•  acministaring  acancy  or  the  Auihcriry  as   acprocria'a  and  shall 

sat  forth  what  af  farts  he  has  -.ade  to  obtain  the  i  nforr^ation. 
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2.       Whenever  tne  aclnrinisterlnc  agency,   the  Authcrlty,  or  the 
Liaison  Ccnsirit-ae  believes  ^-:e  Ssneral  Contractor  or  any 
SuDccntractsr  inay  not  be  cceratl  ng  in  compliance  with  the 
terms  of  this  Section,  the  Authority  directly,  or  through  its 
deisigna tad  agent,  shall  ccnduct  and  appropriate  investigation, 
■  and  ray  confer  with  the  parties,  to  detennine  if  such  Con-cractor 
is  operating  in  compliance  with  the  tenrs  of  this  Section.     If 
the  Authority  or  its  agent  finds  the  General  Contractor  or  any 
suo-contractor  not  in  ccmplianca,   it  shall  -aka  a  preliminary 
report  on  non-ccmplianca,  and  notify  such  Contractor  in  writing 
of  such  staas  as  will  in  the  judgement  of  the  Authority  or  its 
agent  bring  such  Conla-actor  into  ccmplianca.     In  the  event 
that  such  Contractor  fails  or  r^f'^as  to  fully  perform  such 
staps,  the  Au.tharity  shall  make  a  final  resort  of  non-complianca, 
and  recoinnend  to  the  administering  agency  the  imposition  of 
one  or  mare  of  the  sanctions  listad  below.     If,  hcwever,  the 
Authority  believes  the  General  Contractor  or  any  Subcontractor 
has  takan  or  is  taking  every  possible  measure  to  achieve 
compliance,  it  shall  not  make  a  final  r«ort  of  non-compliance. 
Within  fourteen  days  of  the  receipt  of .  the  reconroendarions  of 
the  Author! tyi  the  adarini staring  agency  shall  move  to  1  moose 
one  or  more  of  the  fonowing  sanctions,  as  it  may  deem  appropriate 
to  attain  full  and  effective  enfarcsne.nt: 

a.  Tne  recovery  by  the  administering  agency  f-n:m  the  General 
Contractor  of  1/100  of  IS  of  the  contract  award  price  or 
$1,000  whichever  sum  1s  greatar,  in  the  nature  of  liquidated 
damages  or,  if  a  Subcontractor  is  in  non-compliance,  the 
recovery  by  the  administering  agency  from  the  General 
Contractor,  to  be  assessed  by  the  General  Contracter  as  a    " 
back  charge  against  the- Subcontractor,  or  1/10  of  13  of 

the  subcontract  price,  or  5400  whichever  sum  is  greatar, 
In  the- nature  of 'liquidated  damages,,  for  each  week  that 
such  par"^  fails  or  refuses  to  comply; 

b.  Tne  suspension  of  any  payment" or^^part  thereof  due  under 
the  contract  until  such  time  as  the  General  Contractor  or 
any  Subcontractor  is  able,  to  demonstrate  his  compliance 
with  the  terms  of  the  contract; 

c.  7ne  termination,  or  cancellation,  of  the  contract,  in 
whole  or  in  part,  unless  the  General  Contractor  or  any 
Subcontractor  is  able  to  demonstrate  with  a  specified 
time  his/her  compliance  with  the  tarrns  of  the  contract; 

d.  me  denial   to  the  General   Contractor  or  any  Subcontractor 
of  the  right  to  par-cicipate  in  any  future  ccn-racts 
awarded  by  the  administering  agency  for  a  period  of  up  to 
three  vears , 
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2.       If  at  any  tiiTts  aftar  tne  1i-DCsit1on  of  one  or  mcrs  of  the 

above  sanctions  a  Contractor  is  able  ta  d£mons"ra-a  that  he  is 
in  coiroliance  with  this  Section,  he  iT:ay  request  the  administering 
agency,  1n  consul tst1  on  with  the  Authority,  ta  suspend  the 
^    sanctions  conditionally,  pending  a  final  detemri nation  by  the 
Authori'cy  as  ta  whether  the  Comn-actor  1s  in  compliance.     Upon 
final  determination  of  the  Authority,  the  administering  agency, 
based  on  the  recoiunendatlon  of  the  Authority,  shall   either 
lift  the  sanctions  or  reimpose  them. 

4.       Sanctions  enumeratad  under  Section  XI  shall  not  be  4mpcsed  by 

the  admlnistaring  agency  except  aftar  an  adjudi eatery  proceeding, 
as  that  tann  is  used  M.S.L.  c.  SQA,  has  been  conducted.     No 
investigation  by  the  Authority  or  its  agent  shall  be  initiated 
without  prior  notice  to  the  Cantractor. 

XII.  Severability 

The  pnovisions  of  this  section  are  severable,  and  if  any  of  these 
provisions  shall  be  held  unconstitutional  by  any  court  of  competent 
jurisdiction,  the  decision  of  such  court  shall  not  affect  or  impair 
any  of  the  ranaining  provisions. 
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MINLMUM  MINORITY  FEHCINTAGES  TO  3E  A?P'  I  EC  TD 

'si'A.c  AND  ^Tmi'i  Aiii^rD  cijnt;^ac" 

WITHIN   T:H£  CCru-lQNWEALTh  QF  :^A.S5AC:-;USrrTS 


Tne  following  psrcsntagas  shall   apply:'  No  Lass  Tnan 

Sostan:                Impact  Ar*2  (Janaica  Plain  (part),  302 
Mattapan,  South  Cove,  China-ccwn, 
3ay  Villaca,  Roxbury,  Oorchestar, 
South  end) 

Others  XQ2 

Cann  ridge  i2S 

New  Bedford  "     xs; 

Springfield  XOS 

All  other  cities  and  towns  5J 
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BOSTON  REDEVELOPMENT  AUTHORITY 
EQUAL  OPPORTUNITY  COMPLIANCE  POLICY 

June  12,  1975 


To  assure  execution  of  Affirmative  Action   to  provide  equal 
employment  opportunity  and  prevent  discrimination   regardless  of  race, 
sex,    religion,   color  or  national   origin,   in  accordance  with  Executive 
Order  of  the  President  No.    11246,   as  amended  by   11375,   the   Boston 
Redevelopment  Authority  establishes   the   following  policies,   practices 
and  procedures   for  the  selection  of  contractors   and  subcontractors, 
site  preparation,   demolition,   rehabilitation   construction,   service 
contracts   and  redevelopment  programs   under  the  Authority's 
jurisdiction  and  control: 

I.    Every  proposed  contract  to  which  the  Authority   is   a  party  for 
professional   or  technical   services,   including  those  for  planning, 
design,  engineering  and  appraisal   work  shall   be  submitted  to  the 
Contract  Compliance  Officer  for  Equal    Opportunity,   hereinafter 
referred  to  as   "Compliance  Officer."     The  Authority  whenever  possible 
win   solicit  minority  contractors   to  submit  bids  and  proposals  for 
any  of  the  above-mentioned  contracts.     The  Authority  will    propose 
coventuring  and  joint  venturing  with  minority  contractors  whenever 
possible.     If  the  proposed  firm  has  dealt  previously  with  the  Authority 
the  Compliance  Officer  will    review  the  record  of  its  affirmative  be 
submitted  for  the  Authority's  approval   until   a  written  evaluation  of 
these  employment  practices  has  been  prepared  by  the  Compliance  Officer. 
The  Contract  Compliance  Officer  may  recommend  to  the  Director  of  the   ' 
Authority  that  any  proposed  contractor  with  the  Authority  comply  with 
such  of  the  following  requirements  of  this  Equal   Opportunity  Compliance 
Policy,   as   the  Director  of  the  Authority  may  deem  appropriate. 

II.   Prior  to  the  conveyance  of  any  real   property,   there  must  be 
submitted,   together  with  the  developer's   form  of  construction  contract, 
before  said  contract  is  executed,   a  "Plan  of  Affirmative  Action   for 
Equal   Opportunity"   prepared  by  the  proposed  contractor  containing 
the  following  information: 

1.  A  statement  of  contractor's   current  policy  with  respect  to  equal 
opportunity;   a  description  of  how  this  policy  is   implemented  and  the  extent 
of  the  contractor's   achievement  in   the  employment  of  minorities. 

2.  A  statement  of  the  contractor's   goal   to  utilize  an  adequate 
representation   of  minority  subcontractors  on   this   project. 

3.  Identification  of  the  goals  which   the  contractor  has  established 
for  the  employment  of  minority  groups   on   the  project,   and  of  the  affirmative 
action  which  he  will    take   to  insure  or  facilitate   their  emoloyment,   including 

a)  Professional,   technical    and  clerical   personnel; 

b)  Field  and/or  construction   personnel; 

c)  Employees   of  subcontractors; 

d)  Employees   of  suppliers;   and 

e)  ApprenticeshiD   and  upgrading. 
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4.  An  estimate  of  the  anticipated  total   minority  employment  by 
category  and  trade. 

5.  One  copy  of  each  pertinent  Union  Collective  Bargaining 
Agreement. 

6.  A  statement  of  the  contractor's   anticipated  plan   for 
affirmative  action   for  equal   opportunity   in  connection  with  any 
contemplated  co-venture^ or  joint  venture. 

7.  A  letter  of  intent  between   the  developer  and  the  contractor, 

in   form  acceptable   to  the  Authority,    requiring  the  contractor  to  perform 
in  accordance  with  this   Equal    Opportunity  Compliance  Policy  and  under 
the  Land  Disposition  Agreement  between  the  Authority  and  the  developer, 
and  further  requiring  the  contractor  to  insert  a  complete  text  of  the 
non-discrimination  clause  of  Section  202,   1   throuah  7  of  the  President's 
E;<ecutive  Order  No.   11246  in  every  contract,  subcontract  and  purchase 
order,   and  an  executed  copy  of  the  Bid  Conditions  Certificates.     Said 
section  202  is  hereby  incorporated  and  made  a  part  of  this   Equal 
Opportunity  Compliance  Policy  by  reference. 

3.     Evidence  that  the  contractor  will    require  the  submission  of 
such  a  Plan  for  Affirmative  Action  by  proposed  subcontractors  and  will  wait 
await  review  of  each  such  plan  by  the  Compliance  Officer  prior  to  the 
execution  of  the  subcontract. 

After  the  contractor  has  submitted  its  Plan  for  Affirmative  Action, 
and  prior  to  execution  of  the  construction  contract  and  subcontracts: 

1.  The  developer  and  his   proposed  prime  contractor  and  subcontractor 
will    request  the  Compliance  Officer  to  hold  a  pre-award  conference.     No 
work  shall   be  performed  nor  contracts  executed  with  the  prime  or  the  sub- 
contractors until   the  developer  or  the  contractor  has  been  notified  in 
writing  of  the  Contract  Complaince  Officers  approval.     At  the  pre-award 
conference('s)   the  contractors  will   be  examined  to  determine  their  compliance 
posture  and  guided  in  such  revisions   and  improvements   in   its  Plan   for 
Affirmative  Action  and  equal   opportunities  as  the  Contract  Compliance 
Officer  may  deem  appropriate.     At  all   pre-award  meetings   the  Compliant 
Officer  will    urge  utilization  of  minority  subcontractors.     The  develof 
sh.all   be  recomnended  to  the  Authority  as   being  in   breach  of  the  Land 
Disposition  Agreement  for  failure  by  any  of  the  parties   to  comply  with 
above  revisions. 

2.  The  Contract  Compliance  Officer  shall    investigate   the  proposed 
contractor's  prior  records    in  Affirmative  Action   for  Equal   Opportunity 
and  submit  findings   in  writing   to  the  Director  of  the  Authority,   together 
with   a  written  evaluation  of  the  proposed  prime  contractor's   Plan   for 
Affirmative  Action. 


ice 
loper 
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3.       No  approval  will   be  given  by  the  Director  with  respect 
to  a  proposed  construction  contractor  or  subcontractor  until    the 
written  recommendations  of  the  Contract  Compliance  Officer  have 
been  considered. 

III.   The  Authority's   closing  attorney  at  the   request  of  the  Contract 
Compliance  Officer  will    arrange  a  pre-closing  conference  with  the 
developer  and  the  approved  contractor  and  approved  subcontractors. 
The  conference  will    be  attended  by  the  closing  attorney  and  the 
Contract  Compliance  Officer,  with   representation   from  the  HUD 
regional   office  where   required.     The  following  matters  will    be 
discussed  at  the  conference: 

1.  The  prime  contractor's  responsibility  for  following  up  on 
affirmative  action  by  subcontractors. 

2.  Instructions   to  the  contractor  for  maintenance  on  the  site 
of  a  daily  report  on  employment  showing  total   number  and  non-whites 
employed  by  trade,  and  for  the  submission  of  bi-monthly  labor  reports 
to  the  Contract  Compliance  Officer. 

3.  Instructions  to  the  contractor  for  providing  each  of  his 
subcontractors  with  the  required  forms   for  public  posting. 

4.  Instructions  to  the  contractor  for  notifying  all   unions  of 
equal  opportunity  requirements  of  his  contract. 

5.  Contractor's  responsibility  for  recruitment  efforts  in  the 
utilization  of  minority  group  subcontractors. 

6.  Other  aspects   of  affirmative  action   including  apprentice 
and  other  training  programs. 

7.  BRA  procedure   for  insuring  and  facilitating  affirmative 
action. 

8.  Urge  representative  use  of  minority  subcontractors. 

9.  Advise  the  contractor  to  appoint  a   responsible  officer  of  his 
organization  as  Equal  Opportunity  Officer  for  this  project. 

Any  contractor  who  is  a  participant,   in  or  is   a  member  of  an 
organization  or  association  which  participates   in,   an  area-wide  equal 
employment  opportunity  program   (Boston  Plan)  which   is   approved  by  the 
Department  of  Housing  and  Urban   Development  and  the  Office  of  Federal 
Contract  Compliance  for  the  purpose  of  effectuating   the  goals   of 
Executive  Order  11246,   shall    be  exempt  from  the  requirement  of 
developing  and  maintaining  a  written  affirmative  action  program. 

IV.    The  Contract  Compliance  Officer  will    furnish  the  Director  with   bi-monthly 
reoorts   on   the  progress   of  the  equal    oooortunity  program  development. 
Where   indicated  the  Contract  Compliance  Officer  will:  ^ 

1.        Discuss    failures    to  comply  with   the   developer  and  the   contractor. 
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2.  Undertake  on-site  review  of  employment.    • 

3.  Recommend  appropriate  action   to  insure  compliance  with 
these  policies  and  procedures. 

B.        In  any  case  in  which  a  contractor  or  subcontractor  fails   to 
adhere  to  the  provisions  of  this   Equal   Opportunity  Compliance  Policy 
or  its  Plan  for  Affirmative  Action,  or  fails  to  make  every  positive 
and  acceptable  effort  to  do  so,  the  developer  shall   be  recommended 
to  the  Authority  as   being   in  breach  of  the  Land  Disposition  Agreement, 
The  Director  will   notify  any  such  developer  and  will   exercise 
whatever  sanctions  necessary  to  effect  compliance.     The  contractor 
and/or  sub-contractor  may  be  declared  ineligible  by  the  Authority 
for  further  approval    for  work  on  Government  contracts.  Urban  Renewal 
Parcels  and  Federally-Assisted  construction  contracts. 
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SPECIAL  CONDITIONS 

SPECIAL  COrlDITIONS  FOR  CONTRACT  FOR  STRUCTURAL  AND  FACADE  REPAIR  WORK 

378  COLUMBUS  AVENUE 

PROJECT  SITE 

The  Project  Site  is  in  the  South  End  Urban  Renewal  Area,  Project 
No.  Mass.  R-56. 


■i 
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GENERAL  DESCRIPTION  OF  WORK 

1.  The  work  to  be  done  under  this   contract  includes  the  derr.olition  of  the 
old  storefront  construction,   the  repair  of  structural    faults,   the  removal 
of  old  and  deteriorated  cornice,  gutters  and  mansard  roofina,   the  replace- 
ment of  the  old  storefronts  with  a  new  masonry  wall   at  the  basement  and 
street  level,   a  new  bowfront  window  structure,  and  the  installation  of  new 
concrete  masonry  front  stairs. 

2.  The  work  shall   be  performed  as   described  herein  toaether  with  all 
incidental   work  outlined  in  the  specifications,   or  obviously   implied 
and  necessary  to  complete  the  work   in   full  accordance  with  these  Spec- 
ifications and  other  Contract  Documents,   City  Building  Codes  and  reaula- 
tions,   and  the  directions  of  the  Authority. 

3.  The  work  shall    include  furnishing  all    labor,   tools,   supplies,   materials 
and  equipment;   shoring  as   required  by  existing  conditions;   construction 

as   indicated  or  required  and  directed;  protecting  existing  structures, 
properties  and  utilities,   cleaning  up  the  site,   and  performina  any  and  all 
other  miscellaneous   items   required  to  complete  the  work  in   its  entirety; 
all    under  the  supervision  of  the  Authority  or  their  duly  authorized  repre- 
sentatives. 

4.  The  contractor  shall   exercise  prooer  precautions  at  all   times  for 
the  protection  of  persons   and  property  and  shall   be  responsible  for 
all   damages   to  persons  or  property,  either  on  the  site,   the  sidewalk, 
or  in  the  public  street  adjacent  to  the  work,  which  occur  as  a  result 
of  his   prosecutiorr  of  the  work.     The  safety  provisions  of  applicable 
laws  and  building  and  construction  codes  shall   be  observed,  and  the 
Contractor  shall   take  or  cause  to  be  taken  such  additional   safety 

and  health  measures  as   the  Authority  may  determine  to  be  reasonably 
necessary.     Machinery,  equipment  and  all   hazards  shall   be  guarded 
in  accordance  with  the  safety  provisions  of  the  "Manual   of  Accident 
Prevention  in  Construction"  published  by  the  Associated  General 
Contractors  of  America,   Inc.,   to  the  extent  that  such  provisions 
are  not  in   conflict  with  applicable   local    laws.     The  contractor  shall 
also  comely  with  the   "Construction   Safety  and  Health  Regulations" 
of  the  Occupational   Safety  and  Health  Administration  United  States 
Deoartment  of  Laoor. 
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TIME    FOR   COMPLETION   AND   SEQUENCE   OF  WORK 

1.        The  work  which  the  Contractor  is   required  to  perform  under  this  Contract 
shall   be  commenced  at  the  time  stipulated  by  the  Authority  in  the  Notice 
to  Proceed  to  the  Contractor  and  shall   be  fully  completed  within  90  days 
thereafter.      The  Contractor  shall   employ  sufficient  equipment  and  work- 
men to  complete  the  construction  as  expeditiously  as  possible  as  directed 
by  the  Chief  of  Rehab  of  the  Authority.      If,    in  the  opinion  of  the 
Authority,   the  progress  of  the  work  the  Contractor  does  not,    at  any 
time,   clearly  demonstrate  that  complete  of  the  installations  will   meet  with 
the  approval  of  the  Authority,   the  Authority   reserves  the  right  to 
require  the  Contractor  to  employ  such  additional   equipment  and  workmen 
as   required,    and  to  work  overtime  hours  to  assure  completion  dates,   all 
without  additional   cost  to  the  Authority. 

LIQUIDATED   DAMAGES 

1.        As  actual  damages  for  any  delay  in  completion  of  the  work  which  the 

Contractor  is   required  to  perform  under  this  Contract  are  impossible  of 
determination,   the  Contractor  and   his  Sureties  shall   be  liable  for  and 
shall   pay  to  the  Authority  the  sum  of  One  Hundred   Dollars   ($100)  as 
fixed,    agreed  and   liquidated  damages  for  each  calendar  day  of  delay 
from  the  date  stipulated  for  completion,   or  as  modified   in  accordance 
with  Section   109.0   -   CHANGES    IN   THE  WORK   under  General   Conditions, 
PART  1,    until   such  work  is  satisfactorily  completed  and  accepted. 

RESPONSIBILITIES   OF   CONTRACTOR 

1.  Except  as  otherwise  specifically  stated   in  the  Contract  Documents,   and 
Technical   Specification,   the  Contractor  shall   provide  and   pay  for  all 
materials,   tools,    labor,   equipment,   water,    light,    heat,    power,   trans- 
portation,   super-intendence,   temporary  construction  of  every  nature, 
charges,    levies,   fees  or  other  expenses,    and  all  other  services  and 
facilities  of  every  nature  whatsoever  necessary  for  the  performance  of 
the  Contract  and  to  deliver  all   improvements  embraced   in  this  Contract 
for  Architectural    Restoration,    complete  in   every   respect  within  the 
specified  time. 

2.  The  Authority  shall  be  in  receipt  of  a  certificate  from  each  manufacturer 
verifying  conformance  to  the  specifications  and  warranting  the  quality  of 
all   equipment  and  materials  prior  to  their  use  by  the  Contractor. 

3.  The  Contractor  shall   verify  dimensions  and   locations  shown  on  any  plan 
or  details  aNd   if  any  inconsistencies  or  discrepancies  should   be  noted 
thereon,   or  with  actual   field  conditions,   or  with  the  Specifications,    he 
shall   immediately  notify  the  Authority.      The  Contractor  will   be  held 
responsible  for  any  errors   resulting  from  his  failure  to  exercise  the 
aforementioned   precaution. 

This   section   is   particularly  pertinent  on   restoration  work,    since  doors, 
windows,    belt  line,   featured  trim,   cornices,    hardware,    dimensions,    sizing 
and  material   usage  must  be  restored  or  repaired  or  replaced  to  match  the 
original . 
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4  a.         ■  "Hie  Contractor  shall  satisfy  himself  as  ^o  fhe  exisfing  condlfions  of  fhe 
areas  In  which  he  is  to  perform  his  work.     The  Au^hori^y  will  decide  any  dispufed  questions 
regarding  the  performance  of  the  work,   cccess  to  and  cleaning  up  the  site. 

b.  \t  is  the  Contractcr's  responsibility  to  moke  his  own-  investigation  and 

related  assumptions  and  to  satisfy  himself  as  to  subsurface  conditions  and  to  ensure 
these  are  reflected  in  the  bid. 


5.  As  soon  as  the  Contract  is  s.tecited,    the  Conrroctor  sholl  order  materials, 

submit  on  outline  of  procedures  and  a  construction  schedule  cs  hereinafrer  soecified. 
When  the  Authority  gives  the  Notice  to  Proceed,   the  work  of  construction  zhall  begin 
at  the  time  stipulated  therein  and  shall  be  completed  within  the  Time  for  Completion 
specified. 

5-  The  Contractor's  attenfion  is  colled  to  the  necessity  of  obtaining  building 

permits  and  orronging  for  inspection  by  the  Buildings  Deportment  of  the  City  of  Boston. 
The  Controctor  shall  poy  all  required  fees  to  the  City  of  Boston. 
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COMMUNICATIONS 

1.  All   notices,    demands,    requests,    instructions,    approvals,    proposals  and 
claims  must  be  in   writing. 

2.  Any  notice  to  or  demand   upon  the  Contractor  shall   be  sufficiently  given 
if  delivered  at  the  office  of  the  Contractor  stated  on   the  signature  page 
of  the  Agreement  (or  at  such  other  office  as  the  Contractor  may  from 
time  to  time  designate  in   writing  to  the  Authority),   or  if  deposited   in 

the  United  States  mail   in   a   sealed,    postage-prepaid   envelope,    or  delivered 
with   charges   prepared   to  any  telegraph   company  for  transmission,    in 
each   case  addressed   to  such  office. 

3.  All   papers   required  to  be  delivered  to  the  Authority  shall,    unless  other- 
wise specified   in   writing  to  the  Contractor,    be  delivered   to  the  Boston 
Redevelopment  Authority,    at  New   City   Hall,    Room  920,    Attention 
Rehabilitation   Department,    Boston,    Massachusetts,    and   any  notice  to  or 
demand   upon   the  Authority  at  such  address,   or  to  such  other  represen- 
tatives of  the  Authority  or  to  such  other  address  as  the  Authority  may 
subsequently  specify   in   writing  to  the  Contractor  for  such   purpose. 

4.  Any  such   notice  shall   be  deemed   to  have  been  given  as  of  the  time  of 
actual   delivery  or  (in   the  case  of  mailing)   when   the  same  should   have 
been   received   in   due  course  of  post,   or   in  the  case  of  telegrams,    at  the 
time  of  actual    receipt,    as  the  case  may   be. 

PARTIAL    USE   OF   SITE    IMPROVEMENTS 

1.  The  Authority,    at  its  election,    may  give  notice  to  the  Contractor  and 
place   in   use  those  sections  of  the   improvements  which   have  been   completed, 
inspected   and  can   be  accepted   as  complying   with   the  Technical   Specifications 
and   if,    in   its  opinion,    each   such   section   is   reasonably   safe,    fit  and 
convenient  for  the  use  and   accommodation   for  which   it  was   intended, 
provided : 

2.  The  use  of  such   sections  of  the   improvements   shall   in   no  way   impede  the 
completion  of  the   remainder  of  the  work   by  the  Contractor. 

3.  The  Contractor  shall   not  be  responsible  for  any  damages  or  maintenance 
costs  due  directly  to  the  use  of  such   sections. 

4.  The  use  of  such   sections   shall   in   no  way   relieve  the  Contractor  of  his 
liability  due  to  having   used  defective  materials  or  due  to  poor  workman- 
ship. 

5.  The  period  of  guarantee   stipulated   in   the  Section    -   GENERAL   GUARANTY 
under  GENERAL   CONDITIONS,    PART   1,    shall    not  begin   to   run   until   the 
date  of  the  final   acceptance  of  all   work  which   the  Contractor   is   required 
to  construct  under  this   Contract. 
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CONTRACT   DOCUMENTS   AND   DRAWINGS 

1 .        The  Authority  will   furnish  the  Contractor  without  charge  6  copies  of  the 
Contract  Documents.      Additional   copies   requested   by  the  Contractor  will 
be  furnished  at  cost.      There  is   no  separate  set  of  drawings  for  this 
Contract. 

CONSTRUCTION    SCHEDULES 

1 .  The  Contractor  must  submit  a  construction   schedule  to  the  Authority 
indicating  the  general   sequence  of  all   work  under  this   Contract.      The 
schedule  shall   define  an   intended   sequence  of  work  which   will   minimize 
inconvenience  to  the   residents  and   to  the  public;    the  Contractor  shall 
anticipate  the  possibility  of  having  to  work  at  premium   hours  to  accom- 
plish this   intent.      This   schedule  must  be  submitted   within   10  days  of  the 
date  of  Contract  execution   and   shall   be   revised,    if  required,   to  the 
satisfaction  of  the  Authority. 

2.  The  construction  operations   in  the  field   shall   be  subject  in  all   respects 
to  the  approval   of  the  Authority.      The  Contractor  shall   plan   his  work   in 
an  orderly  manner  and   shall   coordinate  all   work,    whether  performed   by 
himself  or  his   subcontractors,    to  permit  the  expeditious  completion  of  the 
work  to  be  performed   under  this   Contract. 

No  existing   power,    light,    communications,    gas,    drainage,    sewerage  or 
water  facility   nor  any  other  existing  facility   shall   be  interrupted   until 
approved  temporary  facilities  are  provided,    or  special   permission   is 
obtained  from  the  Authority. 

SHOP  AND  WORKING  DRAWINGS 

1.  The  Contractor  shall   furnish   six   copies  of  any  shop   drawings  which   may 
be   required. 

2.  The   Contractor  shall   be   responsible  for  the  prompt  submission  of  all 
shop   and   working   drawings   so  that  there  will   be  no  delay   in   the  work. 

3.  The  approval   of  shop  and   working   drawings  will   be  general   and   shall   not 
relieve  the  Contractor  from  the  responsibility  for  details  of  design, 
dimensions,    etc.,    necessary  for  proper  fitting   and  construction  of  the 
work  as   required   by  the  Contract. 

PROVISIONS    FOR    TRAFFIC 

1.  The  Contractor  shall   not  close  or  obstruct  any   portion  of  the  street 
without  obtaining   permits  therefor  from  the  proper  municipal   authorities. 
If  the  street  shall   be   rendered   unsafe  by  the  Contractor's  operations,    he 
shall   make  such   repairs  as   shall   be  acceptable  to  the  Authority. 

2.  The  Contractor   shall   cooperate  in   every  way   possible  with   the  municipal 
authorities   maintaining   traffic  flow.      The   Contractor   shall    notify   the 
Boston    Fire   Department  when   the   street  is   to   be  closed   regardless  of  the 
length  of  time  or  time  of  day. 
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3.        All   barricades  shall   be  signed  and   lighted  and  approved   by  the  Authority. 
SITE    INSPECTION 

1.  It  shall  be  contingent  upon  the  Contractor  to  inspect  the  Site  as  an  aid 
to  determining  the  extent  of  his  work  under  the  Contract  prior  to  sub- 
mission of  his   bid. 

PROTECTION    OF    EXISTING   STRUCTURES 

1.  All   existing  walks,    pipes,    conduits,    stairways,    curbings,    wails,    buildings 
and  other  structures  which   are  to   remain   in   place  shall   be  carefully 
supported   and   protected  from   injury   by  the  Contractor  without  additional 
compensation,    and   in   case  of  injury,    they   shall   be  restored   by  him 
without  compensation  therefore  to  as  good   condition   as  that  in   which  they 
were  found   in  the  opinion  of  the  Authority. 

2.  The  Contractor  shall   take  all   necessary  measures  and   conduct  all   of  his 
operations  such   as  to  protect  supporting   walls  and  foundations  of  buildings 
and  other  structures   immediately  adjacent  to  the   Restoration  Work. 

SAFETY 

1.  The  Contractor  is   referred   again   to  Section   120.0. 

2.  All   safety   standards  and   regulations  of  the  City  of  Boston,    the  Commonwealth 
of  Massachusetts,    the  Occupational   Safety  and   Health   Act  (OSHA),    and 

the  Mutual   of  Safety  of  the  Association  of  General   Contractors  shall   be 
followed   by  the  Contractor  and   the  Contractor  shall    include  in   his   bid   all 
costs  for  such  compliance. 

WORK   QUALITY   SUBMISSIONS    FOR    PARTIAL   PAYMENTS   (See  Sections   107.0 
and   108.0). 

1.  The  Contractor  shall   compare  his  work  quantity   reports   with   those  of  the 
Engineer  as  the  work  progresses  and   his  cumulative  totals  on  a  continuous 
basis  as  the   Engineer  may   require.      At  lease  once  each   week  the  Contractor 
shall   make  a  formal   submission  of  work  quantity   reports  for  comparison 

and  approval  -by  the   Engineer. 

2.  Estimates  for  payments  are  generally  made  on   a  monthly  basis,    although 
the  period   varies.      Any  quantity   reports   submitted   later  than   seven 
calendar  days   prior  to  the  date  established   by  the   Engineer  for  sub- 
mission of  a   partial   payment  requests  will   not  be  included. 

3.  Any  violation  of  any  provision  of  the  Specifications  which  the   Engineer 
deems   hazardous  to  the  public  or  which   in   his  opinion   endangers   property 
or  the  work  and   which   is   not  remedied   at  the  time  for  submission  of  a 
monthly   payment  estimate,    shall   be  considered   sufficient   reason   for 
withholding   such   submission. 
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NOISE   CONTROL 

1.        Equipment  to  be  employed  on   this  site  shall   not  produce  a  noise  level 

preceding   the  following   limits   in   Db(A)   at  a  distance  of  50  feet  from  the 
equipment  under  test  (G.S.A.    permissable  noise   levels). 


Equipment 

Earthmoving 

front  loader 

75 

backhoes 

75 

Materials   Handling 

concrete  mixer 

75 

concrete  pump 

75 

crane 

75 

derrick 

75 

Stationary 

pumps 

75 

generators 

75 

compressors 

75 

Impact 

jack  hammers 

75 

rock  drills 

80 

pneumatic  tools 

80 

pile  driver 

95 

Other 

saws 

75 

vibrators 

75 

2.  The  Contractor  shall   comply  with   all   applicable  federal,    state  and   local 
laws,   ordinances,    and   regulations   relative  to  noise  control.      (See 
especially  OSHA   "Occupational    Noise   Exposure",    1910.95). 

3.  Stationary  equipment  shall   be  furnished   with   acoustical   enclosures  as 
necessary  to  provide  the  required   sound   attenuation.      Continued   main- 
tenance of  such   enclosures   shall   be  provided   by  the  Contractor  to  assure 
that  maximum   sound   levels   specified   are  not  exceeded. 

4.  Monitoring  of  noise  levels   shall   be  performed   if  directed   by  the 
Engineering,    and   shall   be  recorded   by  a   reputable  noise  consultant 
retained   by  the  Authority  or  by  the  City  of  Boston   Air   Pollution   Control 
Commission. 

5.  Additional   monitoring   may  be   performed   as   a   result  of  any  significant 
change   in   equipment  or  methods   used   in   any  of  the  Contractors  operations, 
or   in   the   Engineer's  opinion   noise   levels   have   increased   substantially 

over  those   last  monitored. 
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6.  The  Contractor  shall   cooperate  to  the  extent  required  to  permit  such 
monitoring. 

7.  Where  field   sound  measurements   reveal   sound   levels  exceeding  those 
listed   in   Section   422.1   above,    the  Contractor  shall   cease  operating   such 
equipment  and   shall   either  repair  or  replace  it  with  equipment  complying 
with  these  sound   levels. 
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SECTION  A 
DESCRIPTION  OF  WORK 

1.  Tiie  work   to  be  done  under  this   contract  includes  the  demolition  of  the 
old  storefront  construction,   the  repair  of  structural    faults,   the  removal 
of  old  and  deteriorated  cornice,  gutters,  and  mansard  roofino,   the  replace- 
ment of  the  old  storefronts  with  a  new  masonry  wall   at  the  basement  and 
street  level,   a  new  bowfront  window  structure",   and  the  installation  of  new 
concrete  masonry  front  stairs. 

2.  "Deteriorated   architectural   features   shall   be  repaired   rather  than   replacec 
whenever  possible.      Where   replacement  is   necessary,  -^he  new  material 
should  match   the  material   being   replaced   in   composition,    design,    color, 
texture,    and  other  visual   qualities.      Repair  or   replacement  of_missing 
architectural   features   should   be  based  on   accurate  duplication  of  existing 
materials  or  features,    or  pictoral   evidence,    rather  than   on  conjectural 
design  or  the  availability  of  different  architectural   elements   from  other 
buildings~or  "structures. "      (Federal   Guidelines  for   Rehabilitating   Historic 
Buildings,    February   1978). 

3.  In   addition,   the  Contractor  shall   coordinate  his/her  work  under  the 
Contract  with   the   Boston    Redevelopment  Authority,    and   with   the  Property 
Owner.      The   Property  Owner  has   agreed   to  cooperate  with   the  General 
Contractor  under  this  contract. 


4.     In  general,   this  work  will  be  perforred  in  accordance  with  the  technical 
specifications  contained  herein.  -  - 


5.     It  is  intended  that  the  concrete  masonry  front  stairs  at  No.   375 
Columbus  Avenue  be  duplicated,  minus  handrails,  and  be  constructed  at  378 
Columbus  Avenue. 

A  street  level  doorway  and  access  way  shall  be.  provided  underneath  the  new 
flight  of  exterior  stairs. 

Front   Facade 

^'        f^utti^in^th^-f  r'-fn^^''  °^  '^^  ""'"'^'   '^   '°   ^^P^''^  '^^   ^^°"^  Structural 
InH   r.       ^^'^   building,    repair  cornice  work,    window   and   door  openings 

Jnd   con7tr^:^r'  ''°'^  'r'''^   '"^    ^"P^'"'*  ''   ^^P'^«   ^°'^^''  ^"^   ^^V   win^dcw 
and  construct  new  exterior  masonry   stairs. 

^*        inJ^f"^?''    ^^''^  '^°''''  '^'""   ^^  performed   in   accordance  with   the  technical 

rLr      fw^""'-"^'^'^^^   ^^"^''^   ""<^  ^'^^   ^^^  ^«^3''2   2^°wn  on   the  archi- 
tectural  drawings  dated    November  10,  1.983.      " 

'■        a^s"*  wor°k 'proceeds.''  '"'  construction   must  be  determined   by   the  contractc 

^"        muir  '/^'^"^^"^^  '^^^  ^^^   2^°^e  masonry   steps,    at   No.    378   Columbus   Avenue 
Avenue     '°"'''"^'='^^   '°   ""^°^^   ^'^'^    '^^   steps   at   No.    376   Columbus 
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The  new  masonry  steps   shall   include  the  cost  of  labor  and  materials 
necessary  to  construct  the  flight  of  stairs  using  a  cast-in-place  rein- 
forced concrete  structural   frame  and   shall   be  finished   in   a  sand  or 
broom  finish   and   painted  with  a  masonry   paint- of  a  color  that  will   be 
compatible  with   the  lintels  and   sills.      The  concrete  masonry  stairs   shall 
match   as  closely  as  possible  the  stairs  at  No.    376  Columbus  Avenue. 
The  cheeks  or  side  areas  under  the  stairs   shall   be  filled   in   with   brick 
masonry.      The  canopy,    casing   and   headers   at  the  new   main   entrance 
doorway  may  be  constructed  of  wood,    framed   and  milled   to  match   as 
closely  as   possible  the  adjacent  doorway  at  No.    376  Columbus  Avenue. 


NOTE:    a.  In  the  above  instance,    there  shall   be  provided  a  street  level 
doorway  and  accessway  underneath   the  new  flight  of  exterior 
stairs. 

b.     Gray   limestone  as   specified   here  may  be  obtained  at  the  Plymouth 
Quarry  Company  of  Hingham. 

The  contractor  shall   make  every  effort  to  minimize  damage  or  disturbance 
of  existing  construction  during  ail   his  operations.      All   damages  of  what- 
ever nature  resulting  from  his  operations  will   be  repaired  to  the 
Specifications  where  applicable  and   in  accord  with   good  standard  practice 
in  the  applicable  field  where  specific  provision   is  not  made  in   the 
Specifications  for  such   required  work. 

Specific  requirements,    by  category  of  construction,    are  indicated   beiow, 
DElVlOLiTION: 

1.  In  general,   demolition  work  shall   include  removing  the  old   slate  covering 
on  the  mansard,   cornice  work,    flashings,   gutters,   conductor  pipes,    loose 
trim,   window  sash  and   loose  masonry.      Debris  shall   be  removed  from  the 
premises.      The  salvage  value  of  the  slate  belongs  to  the  contractor. 

2.  The  store  front  construction   at  the  first  and   second  floors   shall   be 
removed . 

Care  shall   be  taken  to  properly  support  the  existing  masonry  or  wood 
frame  construction   above  the  store  front  while  the  demolition   takes   place. 
This  may  be  accomplished  by  means  of  needling  or  otherwise  transferring 
the  load  around  the  demolition   work. 

3.  Ornamental  or  structural    cornice  work   shall    be   removed   where   it  is 
loose,    rotted  or  deteriorated.      In  cases  where  all  of  the  ornamental   trim 
must  be   removed,    sample  or  typical   detail    pieces   shall   be   saved   and   used 
as  a  model   when   reconstructing   the  new  cornice  and  cornice  detail. 

4.  Where  plywood   has  already   been   installed   in   the  window  openings,    it 
shall   be  removed  during  demolition   and  construction,    and   saved. 
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ROUGH  CARPENTRY  AND  FRAMING 

1.  This  section  shall   include  all   framing  and  rough  carpentry,  floor  framing  and 
flooring,  construction  and  reconstruction  of  the  bay  windows,  temporary  shores 
and  braces,   and  all   other  rough  carpentry  v;ork  incidental   or  implied  by  the 
intent  of  this  section. 

2.  Repair  or  replace  damaged  framing  at  the  bay  window,  and  install  new  framing 
wnere  the  first  floor  bay  is  to  be  constructed  to  match  the  second  floor  bay 
window.     The  wood  work  shall   be  properly  framed,  closely  fitted,  accurately 
set  to  the  required  liaes  and  levels  and  rigidly  secured  in  place.     The  new 
bay  window  construction  will   be  cantilevered  over  the  sidewalk.     Shims  shall 
not  be  used  for  leveling  on  wood  bearings. 

3.  As  the  structural   repair  work,  and  framing  for  the  new  bay  window  at  the  first 
floor  is  accomplished,  doors,  windows,  or  other  openings  are  to  be  boarded  or 
secured  against  trespass  and  the  elements,  each  night  and  each  weekend  that  the 
structures  or  parts  thereof,  are  open. 

4.  All   form  work  for  the  new  exterior  cast-in-place  stairs,  and  cast-in-place 
lintels  and  sills,   shall   be  part  of  this  section. 

FINISH  CARPENTRY 

1.  This  section  shall  include  the  reconstruction  of  the  cornice  and  the  bay  windows, 
(one  existing,  and  one  new  bay  window)  and  mansard  window  trim. 

2.  Replace  damaged  or  missing  cornice  trim  completely,  with  new  cornice  trim  to 
match  exactly  that  being  removed  on  the  front  of  the  building.  The  work  shall 
include  all  necessary  wood  back-up  framing,  removal  and  replacement  of  rotted  or 
deteriorated  sections,  either  as  part  of  the  cornice  confiauration  (fascia  and 
plancia  boards  and  mouldings)  or  part  of  the  dentil  work  or  bracketing. 

3.  If  special  milling,  shaping,  or  finishing  is  required  for  replacement  pieces,  it 
shall  be  done.  Material  for  the  reconstruction  of  wood  frame  bay  windows  shall 
be  of  kiln  dried,  seasoned  wood.  Rotted  or  deteriorated  pieces  or  sections 
shall  be  cut  out  or  cut  back  to  sound  material.  Splices  are  allowed  if  they 

are  sound,  and  can  be  finished  to  present  a  smooth,  even  surface,  ready  to  paint. 

ROOFING  AND  FLASHING 

1.  Install  mineral  surface  asphalt  strip  shingles  on  the  mansard  section  of  the 
roof.  The  asphalt  shingles  shall  be  Black  in  color  and  be  applied  to  match  the 
adjacent  shingles  at  376  Columbus  Avenue. 

2.  Install  new  flashing  at  the  mansard  roof,  around  the  mansard  "shelf",  to  match 
the  existing  adjacent  flashing.  The  new  flashing  shall  be  painted  aluminum 

where  exposed,  and  shall  follow  the  requirements  under  the  technical  specifications, 

3.  Install  new  flashing  at  the  existing  bay  window  at  the  second  floor,  and  the 
newly  constructed  bay  window  frame  at  the  first  floor. 
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GUTTERS  AMD  CQTJDUCTORS 

1.  The  work  in  this  section  is  intended  to  match  the  existing  and  adjacent  gutters 
and  conductor  pipes.  In  fact,  the  gutters  that  are  now  in  place  may  remain  if 
they  are  secured  to  sound  fascia  boards,  and  are  not  damaoed  during  the  cornice/ 
mansard  restoration  work.  Otherwise  they  must  be  replaced  completely. 

2.  Install  two  new  conductor  pipes  at  approximately  the  location  of  the  party  wall 
at  380  Columbus  Avenue,  and  beside  the  bay  window  at  the  front  wall  of  this 
building.  The  conductor  pipes  shall  be  connected  to  4"  storm  drain  lines,  which 
lines  will  be  supplied  by  the  owner,  at  the  front  wall. 

The  conductor  pipes  shall  match  the  conductor  pipes  on  the  adjacent  completed 
buildings,  and  shall  be  26  ga.  painted  galvanized  m^tal,  five  inches  in  diameter. 

MASONRY 

1.  The  work  covered  under  this  section  will  include  tlie  construction  of: 

a)  A  new  masonry,  wall  at  the  basement  level  and  street  level. 

b)  Masonry  wall  sections  beside  the  new  bay  window  and  front  entryway. 

c)  A  cement  stucco  covering  "tooled"  to  match  the  brownstone  blocks  at 
the  adjacent  surfaces. 

d)  New  concrete  masonry  front  stairs. 

e)  A  new  concrete  sidewalk. 

f)  Repair  and  pointing  of  existing  masonry  walls  as  necessary. 

2.  The  contractor  will  remove  any  flooring,  framino,  and/or  other  material  from  the 
top  of  the  old  front  wall  foundation  at  the  basement  level.  The  area  to  receive 
the  new  masonry  wall  shall  be  cleaned  and  wetted,  and  slushed  with  cement  mortar 
to  a  level  and  smooth  condition. 

3.  The  contractor  shall  construct  a  new  12"  C.M.U.  wall  from  the  top  of  the  old 
front  wall  foundation  to  the  street  level.  The  concrete  block  wall  shall  be 

of  12"  structural  load-bearing  blocks,  and  be  bonded  as  required  by  the  Building 
Code,  and  tied  into  the  existing  party  walls  by  toothing  with  cement  masonry 
bricks  where  possible,  or  by  toothing  the  cement  blocks  into  the  existing  brick 
or  granite  masonry  party  walls. 

Old  masonry  shall  be  properly  wetted  before  new  masonry  units  are  tied  in. 

4.  At  the  street  level,  the  contractor  shall  construct  a  new  8"  C.M.U.  wall  from 
the  top  of  the  new  12"  foundation  wall  (as  described  above)  to  the  underside 
of  the  new  construction  at  the  first  floor. 

The  8"  C.M.U.  wall  shall  be  constructed  as  shown  on  the  plan  dated  November  10, 
1983,  by  Paul  Alden  Curtis,  A. I. A.,  and  shall  contain  two  window  and  one 
door  opening.  See  revised  sketch  by  John  Harrell  dated  June  19,  1978. 

The  masonry  wall  at  the  first  floor,  around  the  new  bay  window  and  front 
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entryway,  shall  be  as  shown  on  the  same  plan  by  Paul  Curtis. 

5.  The  contractor  shall: 

a)  Waterproof  the  new  block  foundation  wall  as  specified  in  the  General 
Specifications,  Section  L,  Basement  Repairs  and  Damproofing.  A  hot 
asphaltic  emulsion  shall  be  applied  on  all  exterior  surfaces  below 
grade. 

b)  Backfill  the  new  foundation  wall  with  run  of  the  bank  gravel,  tamped 
to  receive  the  new  concrete  sidewalk. 

6.  The  contractor  shall  install  a  new  reinforced  concrete  sidewalk  as  specified 
in  Section  E,  General  Specifications,  at  the  front  of  the  building,  as  shown, 
and  as  necessary. 

7.  The  front  wall  above  grade  shall  be  stuccoed  over  and  colored  to  match  the 
front  wall  (Brownstone)  at  No.  376  Columbus  Avenue.  The  first  floor  set-up 
on  windows  and  doors  shall  match  the  first  floor  of  No.  374  Columbus  Avenue. 

8.  The  brick  masonry  wall  between  the  front  entrances  shall  be  faced  off  and 
pointed  to  match  the  same  section  as  Nos.  372-374  Columbus  Avenue. 

9.  The  abutting  wall  of  No.  380  Columbus  Avenue  shall  be  repaired  and  washed  down 
with  acid  and  water  where  removal  of  the  storefront  exposes  rough  mortar  and  brick. 

10.  Install  new  concrete  and  brick  masonry  stairs  as  shown  on  the  following  sketches 
and  details,  numbered  one  (1)  through  five  (5).  The  new  stairs  shall  match  the 
existing  stairs  at  No.  376  Columbus  Avenue  in  every  detail.  Handrails  will  be 
installed  by  the  property  owner,  but  the  inserts  to  receive  the  rail  posts  will 
be  part  of  this  contract. 

The  new  entryway  under  the  stairs  shall  be  located  as  shown,  and  as  the  new 
sidewalk  elevation  permits,  but  shall  otherwise  follow  the  plan  dimensions. 

PAINTING 

1.  This  work  includes  the  furnishing  of  labor  and  materials  necessary  to  paint 
certain  wood,  masonry,  or  metal   surfaces,  as  part  of  this  contract  for  Structural 
and  Facade  Repair  Work. 

2.  Exterior  masonry  sills,  lintels,  stairs  and  decorative  trim,  shall   be  painted  as 
directed  by  the  Authority.      In  cases  where  the  natural   material   is  not  ordinarily 
painted,   it  shall   not  be  painted  under  this  contract. 

3.  Exterior  wood  trim  at  the  cornices,   bay  windows,  mansard  and  window  frames, 
shall   be  scraped  and  painted  with  two  coats  of  non-lead  paint.     The  new  paint 
shall   match  the  colors  of  other  similar  buildings   in  the  block. 

SCAFFOLDING,  SAFETY  PRECAUTIONS 

1.     All   scaffolding  and  shoring  shall   be  of  steel   and  of  the  heavy  duty  type  for 
masonry  work,   and  shall    be  erected  in  conformity  with  the  OSHA  standards. 
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2.  The  contractor  shall  be  responsible  for  the  maintenance  of  the  structural 
integrity  of  the  building  during  the  period  of  the  demolition  and  structural 
repair  of  the  building.  Temporary  bracing  and  shoring  will  be  required  and 
the  contractor  shall  submit  a  plan  of  sufficient  detail  to  show  the  method  of 
shoring  and  bracing,  to  the  BRA  representative  for  approval  or  comment  before 
proceeding  with  this  phase  of  the  work. 

SPECIAL  NOTE 

1.  The  front  canopy  brackets,  or  door  hood  support  brackets,  have  been  fabricated 
during  the  repair  work  performed  on  the  Frankie  O'Day  Block.  These  brackets 
are  available  at  the  BRA  Rehabilitation  Office,  City  Hall,  and  may  be  picked 
uD  when  needed. 

2.  Windows  and  doors  will  be  installed  by  the  General  Contractor  under  a  contract 
with  the  Property  Owner.  They  are  not  a  part  of  this  contract. 

3.  Electrical,  Gas  and  Water  Lines  shall  be  brought  inside  of  the  basement  walls, 
before  the  start  of  demolition. 
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TECHNICAL   SPECIFICATIONS 

SECTION   A 

Measurements 

1.        THE  CONTRACTOR   shall   be  responsible  for  checking  and  verifying  all 
measurements.      When   detailed  or  structural   drawings  are   required,    the 
CONTRACTOR   shall   be   responsible  for  furnishing  them  with   promptness 
so  as  to  cause  no  delay  in   his  own  work  or  in  that  of  any  other  contractor. 

SECTION    B 

Demolition  Work 

1.  The  work  covered   under  this  section  of  the  specifications  includes  the 
furnishing  of  all   plant,    labor,   equipment,    appliances  and  materials,   and 
performing  all  operations   in  connection  with   providing  all   work  to  complete 
the  demolition,    removal,   and   alterations  of  existing  facilities,   and  the 
salvage  of  certain   items  of  work,    in  a  satisfactory  manner,    in  accordance 
with  the  specifications,   and  as  directed   by  the  Authority. 

2.  The  work  under  this  section  of  the  specifications   shall   be  performed   in  a 
manner  that  shall   not  damage  the  integrity  of  existing  members  which  are 
to  remain  or  which  are  to  be  salvaged  for  relocation  or  stored  for  future 
use.      Any  existing  work  or  facilities  which  are  damaged   shall   be  either 
repaired  or  replaced   by  the  Contractor  in  a  manner  satisfactory  to  the 
Authority,   at  no  additional   expense  to  the  Authority. 

3.  Materials   resulting  from  demolition  and   removal   which   have  been   indicated 
or  specified  to  be  salvaged  and   in   addition  all  other  materials,   which  are 
designated   by  the  Authority  to  be  salvaged   shall   remain  the  property  of 
the  Authority  and  shall   be  stored  at  the  site  where  specified  or  directed; 
all   remaining  materials  and  debris   resulting  from  demolition  will   become 
the  property  of  the  Contractor  and   shall   be   removed  and  disposed  of  off 
the  site  by  the  Contractor  at  his  expense. 

4.  The  Contractor  shall  furnish  and   be  responsible  for  all   precautionary 
equipment  and   institute  precautionary  measures  necessary  for  fire  pre- 
vention and  control.      Proper  types  and  adequate  quantities  of  fire 
extinquishers  shall   be  provided  at  all   times  where  the  work  is  being 
performed.      The  burning  of  debris   resulting  from  demolition  shall   not  be 
permitted  on  or  near  the  site.      The  use  of  explosives  in  the  work  will 
not  be  permitted.      The  Contractor  shall   satisfactorily  control   dust  con- 
ditions during  the  performance  of  this  work. 

5.  Before  starting  any  demolition,    removal,    renovation  or  alternation  work 
at  each   particular  location  where  such  work  is  to  be  performed,   the 
Contractor  shall   submit  to  the  Authority  a  schedule  of  operation  of  the 
work  to  be  performed  and   shall  obtain  approval   prior  to  starting  the 
work.      The  Contractor  shall   further  provide  the  necessary  protective 
measures  to  insure  the  safety  of  the  workmen. 
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6.        All   demolition,    removal,    renovations  and  alterations  shall   be  provided  to 
conform  with  the  requirements  of  the  pertinent  detail   specifications 
herein,   and  the  directions  and  approvals  for  the  Authority. 

SECTION   C 

Masonry 

1.  SCOPE  OF  WORK:      Work  shall   include  all   brick,    stone,    block,   tile  work, 
and   related   items  necessary  to  complete  the  masonry  work  indicated  or     ' 
specified   including  the  setting  of  loose  lintels,    bearing   plates,   anchors, 
pipes  and  metal   work  furnished   by  others.      Structural   defects  in  existing 
masonry   hall   be  corrected   as  herein   specified. 

2.  MATERIALS:      All   materials  shall   comply  with   standard   specifications  of 
the  American  Society  for  Testing  Materials,   current  standards. 

A.  Cement  shall   be  Portland  cement.   Type   I,    C-150.      Non-staining 
cement  shall   be  used  when   specified. 

B.  Lime  shall   be  hydrated   lime,    Type  S,    ASTM  C207-76a. 

C.  Sand  shall   be  clean   hard   sand,   free  of  clay,    loam,   or  vegetable 
matter,    ASTM   144-76. 

D.  Water  shall   be  potable. 

E.  Brick  where  exposed   shall   be  faced  brick  and   shall   match   in  texture 
and  color  adjacent  brickwork,    unless  otherwise  specified.     Where 
not  exposed  to  view  or  where  to  be  painted  or  covered,   common 
brick  may  be  used. 

F.  Concrete  Block  shall   be  hollow  masonry  units  of  gravel,   cinders,   or 
other  approved  aggregates.      Where  load   bearing  or  exposed  to 
weather  or  soil,    concrete  blocks  shall   have  compressive  strength  as 
specified   in   Boston   Building   Code. 

G.  Stone  shall   be  hard  and  durable  and  free  of  defects  that  would 
impair  its  strength,    durability,   or  appearance.      Color  and  texture 
shall   be  as  specified  and   samples  shall   be  approved   by  Owner. 
Where  used  adjacent  to  existing  work,   color  and  texture  shall   match 
as  closely  as  possible. 

H.       Cast  Stone  shall   have  a  compressive  strength  of  5,000  pounds  per 
square  inch  and   shall   be  reinforced  as   required. 

I.        Flue   Linings   shall   be  made  of  fire  clay,    and   shall   be  hard,    burned, 
free  burned,   free  from  undue  warpage,   cracks,   or  other  defects. 

J.        Mortar: 

1.        Water  shall   be  clear  and  free  from  injurious  amounts  of  oil, 
acid,   alkali,   organic  matter,   or  other  deleterious  substances. 
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Portland  cement  shall   comply  with  ASTM  C-150  or   F.S.    SS-C-192. 
Masonry  cement  shall   comply  with   ASTM   C-91   or   F.S.    SS-C181. 
Nonstaining  cement  shall   be  a  standard   product  of  make  and 
brand. 

Hydrated   lime  for  structural   purposes  shall   comply  with 
ASTM   C-141   or   F.S.    SS-L-351.      Quicklime  shall   comply  with 
ASTM   C-5  and   shall    be  thoroughly   slaked   before  using. 
Pressure  hydrated   lime  shall   be  type  "S"   conforming  to 
ASTM  C-207. 

Aggregate  for  mortar  shall   comply  with  ASTM  C-144  and  shall 
be  natural   sand,    sand  made  from  stone,   gravel  or  air-cooled 
blast  furnace  slag.      Course  aggregate  shall   be  composed  of 
hard  crystalline  rock,   free  from  shale  or  decomposed   pieces. 
Grits  for  cement  finishes  shall   be  clean   and  sized   1/8"  to  3/8". 

Types: 

a.        Mortar:      Job-mixed  mortar  shall   consists  of  the  following 
minimum  proportions  by  volume: 

Class  Portland   Cement  Hydrate   Lime     Sand 


A 

1 

1 

6 

B 

1 

2 

8 

Cement  Mortar 

1 

3 

b.  Cement  mortar  ready-mix,    standard  grade,   or  American 
Society  for  testing   materials  current  standard  for 
hydrated   lime  mix. 

c.  Mortar  for  repointing  old   brickwork  or  stonework  shall   be 
Class   "A"   and   shall   be  mixed  to  match  existing  mortar  in 
color. 

d.  Lime  Mortar:      One  part  of  well   aged   lime  putty,    not  more 
than  three  parts  sand. 

e.  Masonry  cement  Mortar:      Where  use  of  prepared  mortar 
cement  is  permitted,    it  shall   be  of  an  approved  manu- 
facturer and   shall   be  mixed  according  to  manufacturers 
directions  but  not  less  than  one  part  mortar  cement  to 
three  parts  sand. 

f.  Pointing  mortar   (for  face  stone  work):      One  part  non- 
staining  waterproof  cement  sand  two  parts  white  sand,   to 
which   shall   be  added   sufficient  hydrated   lime  to  make  as 
stiff  a  mixture  as  can   be  worked. 

g.  Cement  grout  for  stone  facing  and/or  face  brick  work 
shall   be  one  part  cement  and  one  part  fine  sand,   mixed 
as  thick  as   it  will   pour.      Nonstaining  cement  shall   be 
used  for  nonstaining  grout. 
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h.       Parget  mortar  shall   be  the  same  as  the  mortar  used  on 
the  masonry  facing  to  be  pargetted. 

i.         Brands  of  cementitious  materials  and  the  source  of  supply 
of  sand   shall   remain  the  same  throughout  the  entire  job. 

j.        Mortar  shall   be  freshly  mixed.      No  retempering  will   be 

allowed.      The  ingredients  for  each   batch   shall   accurately 
measured   and   combined   in  the  proportions   specified;    all 
parts  being  measured   by  volume.      Mortar  shall   be  mixed 
in  a  batch  mixer  or  by  hand  and   shall   be  of  uniform  color 
(as  approved   by  the  Authority)   and  consistency.      Mixer 
drums  shall   be  entirely  emptied  of  a  batch   before  suc- 
ceeding  batch   is  started. 

k.       Mortar  for  masonry  exposed  to  weather  shall  contain  a 
water-reducing   plasticizing  admixture  (Omicron). 
Admixture  to  be  used   in   strict  accordance  with  the 
manufacturer's  printed   instruction. 

6.  Common   brick  shall   be  clay  or  shale  units,   grade  SW  for 
exterior  facing  and  grade  MW  elsewhere  and  shall   comply  with 
ASTM   C-62  or   F.S.    SS-B-656. 

7.  Face  brick  shall   be  clay  or  shale  units,    grade  SW  and   shall 
comply  with  ASTM  C-216.      Brick  shall   be  selected   by  the 
Boston   Redevelopment  Authority.      For  purpose  of  estimate,   an 
allowance  per  thousand,    shall   be  included  for  purchase  and 
delivery,    unloaded  and   piled   at  site.      Contract  sum  will   be 
properly  adjusted  on   basis  of  actual  cost.      This  allowance  does 
not  include  sales  taxes.      Any  applicable  tax,    labor,   or  materials 
must  be  added  and   included   by  the  contractor  in   his  proposal. 

8.  Load-bearing   structural   hollow  clay  tile  shall   comply  with 
ASTM   C-34  or   F.S.    SS-Y-241  .      Non-load   bearing  tile  shall 
comply  with   ASTM   C-56  or   F.S.    SS-T-351 .      Interior  clay  tile 
shall   be  Grade   LB.      Structural   clay  tile  subject  to  weather  or 
soil   shall   be  Grade   LBX. 

9.  Ceramic  glazed   structural   facing  tile  or  facing   brick  shall 
comply  with   ASTM  C-126  and   shall   conform  to  Standard   Grading 
Rules  of  Facing  Tile   Institute,   Washington,    DC.      Provide  all 
special   shapes   required   such  as  corners,    base,    sills,    lintels, 
etc.      All   external  facing  tile  corners  shall   be  bullnosed. 

10.  Concrete  masonry  units  shall   comply  with  the  following: 

a.  Hollow   load-bearing   units.      ASTM  C-190  or   F.S.   SS-C-621, 
Type    I . 

b.  Hollow   load-bearing   units.      ASTM  C-129  or   F.S.    SS-C-621, 
Type    1 1 . 
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c.  Solid   load-bearing  units,    ASTM  C-145. 

d.  Concrete  masonry  units  shall   be  laid   up  with   Dur-O-Wall 
reinforcing,   or  approved  equal,    set  in  every  second 
course  (16"   max.)-      Reinforcing  to  consists  of  two  3/16" 
siderods  and  #9  wire  trussed  crossrod. 

11.      Cast  stone  shall   comply  with   F.S.    SS-S.721. 

3.        LAYING: 

A.  All   masonry  shall   be  laid   in  mortar  as  specified.      Face  brick  where 
not  otherwise  indicated,    shall   be  laid   in   running   bond  with   bonding 
header  courses  every  sixth  course,    with   headers  extending  at  least 
4"   into  backing. 

B.  All   bed  and  end  joints  of  solid   units  shall   be  filled  solid  with 
mortar.      Hollow  masonry  shall   be   laid  with  mortar  applied  to  bed 
and   head  joints  of  face  shells  except  that  first  course  shall   be  laid 
in  a  full   mortar  bed.      Brick  joints  shall   be  3/8";    block  and  tile 
joints  1/2".      All  joints  of  exposed  masonry,    unless  otherwise  shown 
or  specified,    shall   be  concave  tooled  joints.      Joints  of  interior 
rough  masonry  to  be  struck  flush. 

C.  Exposed  masonry  shall   be  laid  out  and  adjusted  to  maintain  the 
bond   plumb  and  joints  uniform.      Vertical  joints  of  brick  shall   not 
vary  more  than   1/2"   either  way  from  a  plumb   line.      No  course  shall 
terminate  at  a  corner  or  at  an  opening  with  a  piece  less  than  one- 
half  brick  size. 

D.  Existing   loose  or  defective  material   area  to  be  rebuilt  must  be 
removed  until   second   brick  work  is  encountered. 

E.  Masonry  veneers  shall   be  anchored  to  back-up  or  framing  with 
non-corrosive  wall   ties   set  12"  on  center  horizontally  and   12"  on 
center  vertically  as   required   by  applicable  codes.      Veneers  anchored 
to  wood  frame  construction   shall   be  secured  to  studs. 

F.  All   stone  or  cast  stone  shall   be  anchored  as   required  with  non- 
corrosive  anchors  of  adequate  strength  to  secure  work  properly. 
Masonry  veneer  of  thin  flat  stones  shall   be  anchored  every  12"   in 
all   horizontal  joints  with   non-corrosive  anchors. 

G.  Flaggstone  on  concrete  slabs  shall   be  laid  over  3/4"   setting   bed. 

H.       Flaggstone  on  top  soil   shall   be  laid  over  4"  of  well-tamped  top  soil. 

I.        Under  all   bearing   plates  and   lintels  for  openings  over  4  ft.    wide, 
build   solid  brick  bearing   in  accordance  with   recognized  engineering 
practice. 

J.        The  Contractor  shall   be  entirely  responsible  for  all  damage  to 

masonry  by  cold  or  other  causes  and  any  masonry  so  damaged   shall 
be  removed  and   replaced   by  him  at  his  own  expense.      No  masonry 
shall   be  performed  when  the  temperature  is   below  40  degrees   F. 
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4.  REPOINTING:      Existing  masonry   requiring   repairs  or  repointing  shall   be 
restored  or  rebuilt  by  one  or  more  of  the  following  methods,   as  deter- 
mined on   plans  or  work  write-ups. 

A1 .     Repoint  deteriorated  mortar  joints  by  removing  defective  mortar  to 
minimum  depth  of  3/4".      Brush  (plean  and  wet  all  open  joints  before 
applying   new  mortar,   consisting  of  one  part  Portland  cement  and 
two  and  one-half  parts  clean,    sharp   sand.      Cut  mortar  flush,   allow 
to  set  thumb-nail   hard,    and  tool   to  form  a  compressess,   concave 
joint. 

A2.     Defective  mortar  joints  above  specified  are  mortar  joints  in  which 
the  mortar  is   loose,   missing,   eroded,   or  powdered,    broken   hollow, 
unsound,   or  soft.      Joints  with  fine  hair  lines  and  fine  shrinkage 
cracks  that  are  otherwise  sound,    full,    and   solid,   will   not  be  con- 
sidered as  defective,    unless  the  defect  is  such  as  to  permit  the 
entrance  of  moisture. 

A3.     Joints  shall   be  drenched  with  water  after  they  have  been   raked  and 
cleaned   (wetting  with  a  sponge  will   not  be  sufficient),   and   repoint 
solid  the  full   depth  of  raked  joint.      The  repointed  joints  shall   be 
shaped,   with   shaping  tool   to  match  the  present  adjacent  joints,   and 
finished  with  a  hard   smooth  surface. 

A4.     Pointing   shall   not  be  done  when  freezing  weather  or  rain   is  to  be 
expected. 

A5.     Take  precaution  against  dropping  or  smearing   pointing  material.      If 
pointing  material   should   be  smeared  on  the  face  of  the  masonry, 
glass,   or  any  other  part  of  the  building,    immediately  clean  off;    in 
the  complete  work,    leave  no  pointing  material   beyond  the  lines  of 
the  joints.      Ensure  thorough  and   neat  work. 

B.  Mortar  shall   be  cement  mortar  of  color  to  match  color  of  existing 
joints  as  closely  as   possible. 

C.  Upon  completion,   area  that  has  been   repointed   shall   be  cleaned  to 
remove  excess  mortar. 

5.  CLEANING: 

A.  Acid  or  caustic  solutions,   diluted  as   recommended   by  manufacturer, 
shall   be  used  to  remove  mortar,    paint,   metal  or  oil   stains.     Wash 
are  thoroughly  with  clear  water  immediately  after  cleaning. 

B.  Hand-scrub  surfaces  with  white  soap  powder  dissolved   in  soft 
water,    using  fiber  scrub  brushes.      Wash   surfaces  thoroughly  with 
clear  water  after  scrubbing. 

C.  Sandblasting  or  steamcleaning  of  existing  masonry  work  shall   be 
done  by  experienced   personnel   who  shall   exercise  all   necessary 
precautions  to  prevent  damages  to  adjacent  property. 
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SECTION   D 
CONCRETE 

1.  MATERIALS:  All  materials  shall  comply  with  standard  specifications  and  tests  of  the  American 
Society  for  Testing   Materials  current  standards. 

A.  Cement  shall  be  Portland  cement,  Type   I.  C-150. 

B.  Water  shall   be  potable. 

C.  Aggregate:  Maximum  size  for  coarse  aggregate  shall  be  3/4"  for  slabs  and  1"  for  walls  and 
footings.  Coarse  aggregate  shall  consist  of  clean,  hard  gravel  or  crushed  stone  free  from  clay, 
loam,  or  vegetable  matter.  Fine  aggregate  shall  consist  of  clean  hard  sand  or  crushed  stone 
free  from  clay,   loam,   or  vegetable  matter. 

D.  Metal   Reinforcement: 

(1.)  Reinforcing  steel  shall   be  of  rail   steel,  standard  grade,  deformed  bars. 

(2.)  Welded  steel   wire  mesh   reinforcement  shall   be  6"   x  6"-#10. 

2.  MIXTURES: 

A.  The  concrete  mix  shall  be  one  part  Portland  cement,  two  parts  clean  washed  sand,  and  four 
parts  clean  gravel  by  volume.  The  water  shall  not  exceed  seven  gallons  per  bag  of  cement. 
Concrete  exposed  to  the  weather  shall  contain  not  less  than  six  bags  of  cement  per  cubic 
yard  of  concrete  and  the  water-cement  ratio  shall  not  exceed  six  gallons  per  bag  of  cement. 

B.  New  reinforced  concrete  slabs  (if  applicable),  at  first  floor  or  basement  front  and  rear  entrance 
to  be  installed  by  Contractor,  where  applicable  prepare  basement  floor  area  and  install  minimum 
4"   thick  with   necessary   reinforcing. 

3.  PLACING  of  CONCRETE:  Concrete  shall  be  placed  in  solidly  built  forms  and  handled  with  care 
so  as  to  produce  smooth  surfaces  as  required. 

4.  COLD  WEATHER  REQUIREMENTS:  During  cold  weather  a  minimum  concrete  temperature  of 
50  degrees   F   shall   be   maintained   during   the  curing   period. 

5.  BONDING  NEW  CONCRETE  TO  OLD:  Before  depositing  new  concrete  against  existing  concrete 
or  when  patching,  the  surfaces  of  the  existing  concrete  shall  be  roughened,  cleaned  of  foreign  matter 
wetted  and  slushed  with  a  coating  of  neat  cement  grout,  against  which  the  new  concrete  shall  be 
placed. 

6.  FINISHING   CONCRETE: 

A.  Slab  surfaces  to  remain  exposed  or  to  receive  resilient  tile  shall  be  screeded,  floated,  and  steel 
trowelled  to  a  smooth  surface. 

B.  Slab  surfaces  in  basement  areas  or  exterior  slabs  shall  be  screeded  and  finished  with  wood 
float,  surfaces  shall   pitch  to  drain  where  necessary. 

7.  BOILER    ROOM    ENCLOSURE: 

A.  Concrete  block  shall  be  8"  x  8"  x  16"  hollow  masonry  units  of  gravel,  cinders  or  other  approved 
aggregates. 

B.  Concrete  block  shall  be  layed  level  and  true  to  line,  in  a  full  bed  or  mortar  properly  bonded 
throughout. 

C.  All   joints  to   be   of  a   uniform   thickness   and   not   to  exceed   3/4". 
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CONCRETE   SIDEWALKS 


SECTION 

E 

DESCRIPTION 

General 

1.  Under  this   section  of  the  Specifications,    the  Contractor  shall   furnish  all 
plant,    labor,    equipment  and  materials,    and   perform  all   operations   necessary 
to  deliver,    mix,    place,    consolidate  and  furnish   a  4  inch   (one  course) 
cement  concrete  walk  as   specified   herein  and   as  directed. 

2.  This  work  shall   also  include  the  adjustment  to  grade  and  the  satisfactory 
placement  of  expansion   and   contraction  joints   (and  joint  material),    as 
specified   and   as  directed. 

Concrete  for  Driveways  and  Sidewalks 

1.  Concrete  shall   be  Class   D,    air-entrained,    as  outlined   below,    with   3/4  inch 
maximum  size  aggregate  and  compressive  strength  of  3,000  pounds  per 
square  inch  at  28  days. 

2.  Cement  shall   be  Portland   Cement  of  a  single  manufacturer  produced   in  a 
single  plant.      Cement  shall   conform  to  ASTM  Specifications. 

3.  Joint  filler  shall   be  3/8   inch   self-expanding   cork  similar  to  "Serviced 
Self-expanding  Cork",   as  manufactured  by  Construction   Products   Division, 
W.R.    Grace  and   Company,    or  similar  product  by  W.R.    Meadows   Company, 
or  equal,    and   shall   conform  to  the  requirements  of  ASTM  Specification 
D1752-67,    Type   III. 

4.  Joint  sealer  for  sealing   the  top   portion   of  expansion  joints   shall   be 
one-component,    elastrometic  type  compound   conforming   to   Federal 
Specification   TT-00230C,    Class  A,    Type  1.      Color  of  sealants   shall   match 
adjacent  concrete  surface. 

5.  Curing   and  finishing   material   shall   be  pigmented   liquid  membrane-forming 
curing   compound   conforming  to  ASTM  Specification   C309-81 ,    Type  2. 

Proportioning 

1.        In   general,    the  proportions  of  aggregate  to  cement  for  any  concrete  shall 
be  such   as  to  produce  a  mixture  which   will   work   readily   in   the  corners 
and  angles  of  the  forms  with  the  method  of  placing  employed  on  the 
work,    but  without  permitting   the  materials  to   segregate,,    or  excess  free 
water  to  collect  on  the  surface. 

Admixtures 

1.  No  admixtures,    acceleration   or  deceleration   agent  shall   be  added   to  the 
mix   except  for  air-entraining   agents   as   hereinbefore   specified. 

2.  Calcium   chloride   shall    not  be  added    to  any   mixture. 
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Water 

Water  for  concrete  and  mortar  shall   be  free  from   injurious  amounts  of  oiU 
acid,    alkali,    organic  matter  or  other  deleteric  substances.      It  shall   be  equal 
to  potable  water  in   physical   and  chemical   properties,    and   shall   be  subject  to 
the  approval  of  the   BRA. 

Fine  Aggregate 

1.  Fine  aggregate  shall   be  Piainviile  sand. 

2.  Fine  aggregate  shall   conform  to  ASTM  Specification   C33-81 . 
Coarse  Aggregate 

1.  Coarse  aggregate  shall   be  Piainviile  gravel,   graded. 

2.  Coarse  aggregate  shall   conform  to  ASTM  Specification   C33-81 . 

Ready  Mixed   Concrete  shall   conform  additionally  to  the   requirements  of  the 
Standard   Specifications  fir   Ready-Mixed   Concrete,    ASTM  C94-81 ,    except 
where  said   Specifications  conflict  with  the  specific  provisions  of  this   Contract 
Specifications. 

CONSTRUCTION    METHODS 

Cement  Concrete  Sidewalks 

General 


1.  Concrete  sidewalks  shall   have  a   broom  finish,    or  shall   match  the  finish 
on   the  abutting   sidewalk. 

2.  Upon   the  thoroughly  compacted   and   prepared   gravel   subbase,    the  Contractor 
shall   pour  the  cement,    concrete  sidewalks,    at  the   locations  and   to  the 
depths   indicated   here,    and   as   directed   and   required   by  field   conditions. 

3.  At  locations  where  new  concrete  sidewalks  meet  existing   concrete  sidewalks, 
the  existing   sidewalk  shall   be  carefully   removed   at  the  nearest  contraction 
joint  by  saw  cutting,    and   an   expansion  joint  shall   be  installed  at  the 
location.      A   neat  appearance  and   smooth   transition   are  essential. 

Gravel    Base 

1.  The  subgrade  and  gravel   base  shall   be  compacted.      Compaction   shall   be 
obtained   by  means  of  compressed   air  tampers.      The  top  of  gravel   base 
shall   be  4  inches  and   7  inches,    as  applicable  to   sidewalk  below  and 
parallel   to  the  proposed   finished   surface. 

2.  The  gravel   shall   be  compacted   to   not   less  than   98  percent  of  the  maximum 
dry   density  of  the   material    as   determined    by   the   Standard   AASHO   Test 
Designation   T99-61  ,    Compaction   Method    C,    at  optimum   moisture  content. 
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Batching   and   Depositing 

The  slump  of  the  concrete  shall   be  consistent  throughout  the  project  and   no 
water  shall   be  added   after  a   portion  of  the  batch   has   been   discharged. 
Concrete  which   has  started   to  set  shall   not  be   retempered   but  must  be  dis- 
carded.     Concrete  shall   be  deposited   near  its  final   position   to  avoid   segre- 
gation  due  to   rehandling. 

Placing   Concrete 

1.  The  concrete  shall   be  placed   in  one  course  to  the  depth   indicated  on  the 
Plans.      Thickness  of  gravel   base  under  each-  type  of  paving   shall   be  as 
indicated. 

2.  Before  the  concrete  is   placed,    water  gates,    gas  gates  and   all   other  such 
appurtenances   shall   be  brought  to  grade. 

3.  Concrete  shall   not  be  mixed  or  placed   when  the  temperature  is   lower 
than   35  degrees   F  on   a   rising   temperature,   or  40  degrees   F  on   a  falling 
temperature.      Before  the  concrete  is   placed,    the  subgrade  shall   be 
thoroughly  dampened   so  that  it   is  moist  throughout,    but  without  puddles 
of  water.      Concrete  shall   be  placed   as   near  to  its  final   position   as 
practicable.      Precaution   shall   be  taken   not  to  overwork  the  concrete 
while  it  is   still   plastic.      The  concrete  shall   be  thoroughly   spaded   along 
the  forms  or  screens  to  eliminate  voids  or  honeycombs  at  the  edges.      No 
finishing  operation   shall   be  performed  while  free  water  is   present. 
Finishing  operations   shall   be  delayed   until   all   bled   water  and   water 
sheen   has   left  the  surface  and   the  concrete  has   started   to  stiffen. 
After  water  sheen   has  disappeared,    edging  operations  where  required 
shall   be  completed. 

Forms 

1.  All   forms   shall   be  smooth,    free  from  warp,    of  sufficient  strength   to 
resist  springing  out  of  shape  and   to  depth   to  conform  to  the  thickness 
of  the  proposed   walk.      All   forms   shall   be  joined   neatly  and   tightly,    set 
true  to   line  and   grade,    well   staked   and   braced,    and   shall   have  uniform 
bearing  on  the  foundation   throughout  their  entire   length.      All   mortar  an 
deleterious  materials   shall   be  thoroughly  cleaned   and   the  forms   painted 
with  oil   before  any  concrete   is   placed  against  them,    and   shall   be  made 
sufficiently  tight  to  prevent  the   leaking  of  mortar  from  the  concrete. 

2.  Forms   shall   not  be   removed   for  24  hours  after  the  concrete  has   been 
placed,    or  for  a   longer  period   if  directed   by  the   BRA.      Extreme  care 
shall   be  taken   in   removing  forms   in  order  that  no  damage  will   be  done  to 
the  concrete.      Under  no  conditions   shall   any   bar,    pick  or  other  tool   be 
used   which   depends   upon   leverage  on   the  concrete  for   removal   of  the 
forms. 

3.  After  the  forms  have  been  removed,  ail  holes  or  honeycombs  shall  be 
promptly  patched  with  mortar  of  the  same  composition  as  that  used  in 
pavement  which    has   been    allowed   to   set  for   about   1/2   hour  after  mixing. 
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Contraction  Joints 

1.  Contraction  joints   in   sidewalks  and  driveways   shall   be  as  detailed  on  the 
Drawings  or  as  directed   by  the   Engineer. 

2.  Contraction  joints  may  be  formed   by  cutting   a   slot  in  the  concrete  not 
less  than   1/4  of  the  sidewalk  depth   with   a   minimum  depth  of  1-1/2  inches. 
The  slot  may,    in   some  cases,    be  cut  by  a  T-bar  forced   into  the  fresh 
concrete  and   edged   with   a  jointer  held   against  a   straight  edge  to  make  a 
clean,    straight  joint.      The  jointer  shall   have  a  3/4  bit. 

3.  The  slot  shall   be  cut  with   an   electric  or  gasoline  driven   power  saw  fitted 
with   an   abrasive  or  diamond   blade.      Joints   so  made  shall   be  cut  no 
sooner  than   4  hours   nor   later  than   12  hours  after  the  slab   has   been 
placed  and  finished.      Cutting  of  joints  must  not  be  done  before  the 
concrete  is  firm  enough   not  to  be  torn   by  the  blade,    but  must  be  done 
before   random   shrinkage  cracks  can   form   in   the  concrete  slab.      Joints 
that  are  cut  with   a   saw   need   not  be  tooled. 

4.  It  is   intended   that  contraction  joints,    in   general,    shall   be  cut  with  a 
saw,    except  on   curves  and   at  other   locations  where  it  is   impractical   to 
saw  cut.      The   location  of  joints  formed   by  a  T-bar  shall   be  subject  to 
the  approval   of  the   BRA. 

Expansion   Joints 

1.  Expansion  joints   shall   be  provided   and   installed   where  new  concrete 
sidewalks  abuts  the  existing   structure  or  features  that  project  through 
or  into  concrete  sidewalks.      Concrete  sidewalks   shall   be  placed   in   alter- 
nate slabs  except  as  otherwise  directed.      The  slabs   shall   be  separated 
by   self-expanding   cork  expansion  joint  filler  3/8-inch   in  thickness. 
Expansion  joints   shall   also  be  provided   at  other   locations  as   the   Engineer 
may  direct.      Expansion  joints   need   not  be   placed   between   sidewalks  and 
curbing. 

2.  Expansion  joint  filler  is  to  be  fitted  tightly  and   neatly  around   each 
structure.      Around   lighting   and   utility   poles,    the  Contractor  shall   install 
the  joint  filler  so  as  to  allow  for  a   breakaway   section   around  the  pole. 

3.  Expansion  joints   shall   be  provided   at  abutting   structures  and   at  all 
castings  and   protruding   structures   having   an   area  greater  than   30  square 
inches. 

4.  Self-expanding   cork  joint  filler  shall   be  factory  wrapped   in   moisture- 
proof  paper,    and   shipment  made   in   substantial   wooden   crates  to  prevent 
hydration  or  damage   in   transit  and   while   stored   prior  to   installation. 

5.  Care  must  be  taken   to  avoid   removal   of  the  factory   wrapping   more  than 
24  hours   prior  to  the  time  it  is   placed   in   position   in  the  joint,    or   if 
conditions   are   such   that  excessive  moisture   is   present  and   in   contact 
with   the  cork,    it  must  not  be   unwrapped   more  than   4  hours   prior  to 
placing   in   the  joint.      Self-expanding   cork   should   not  be  exposed   to   rain 
or  excessive  air  moisture  after  it  is   unwrapped   either  prior  to  or  during 
installation . 
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6.  It  is  not  recommended  that  cutting  or  fabricating  from  a  slab  be  attempted 
at  the  job   site. 

7.  An   asphaltic  or  waterproof  type  cement  may  be  used  to  adhere  the 
self-expanding  cork  to  concrete  or  structures  on  one  surface  of  the  cork 
only. 

Tooling   and   Trowelling 

1.  The  concrete  shall   be  tooled   at  all   form  edges,    along   all   edgestone, 
adjacent  to  utility  covers  and   at  other  obstructions.      After  edging   and 

'    jointing  operations,    the  surface   shall   be  floated   with   a  wood,    aluminum 
or  magnesium  float,      immediately  following  floating,    the  surface  shall   be 
steel   trowelled. 

2.  After  trowelling,    the  surface  shall   be  brushed   by  drawing  a  soft  bristled 
pushbroom  with   a   long   handle  over  the  surface  of  the  concrete  to  produce 
a  non-slip  surface.      Borders  shall   be  jointed  and  trowelled. 

Curing 

1.  Concrete  to  which  curing  compound   has  been   applied   shall   be  protected 
for  a  period  of  at   least  3  days.      All   vehicular  and   pedestrian  traffic   is 
considered   injurious  to  the  film  of  applied  compound.      Since  it  will 
probably  be  impossible  to  completely   restrict  walking  on  the  dried  film, 
any  damage  to  the  film  shall   be  promptly   repaired   by   re-application  of 
the  compound. 

2.  Adequate  protection   shall   be  provided   when  temperatures  of  40  degrees   F 
or   lower  occur  during   placing  of  concrete  and  the  early  curing   period. 
The  minimum  temperature  of  fresh   concrete  after  placing   and  for  the 
first  4  days   shall   be  maintained   at  a  minimum  of  about  55  degrees   F.      In 
addition   to  the  above   requirements,    an   additional   3  days  of  protection 
from  freezing   shall   be  maintained   when   required. 

Measurement 

1.        Item  and   "4   Inch   Concrete  Sidewalks",    Item  ,    shall   be  measured 

by  the  square  foot  actually   installed  to  the  satisfaction  of  the   Engineer. 
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SECTION     F 


ROUGH    CARPENTRY   AND    FRAMING 

1.  SCOPE 

A.       This   section   includes  all   framing   and   rough   carpentry,    complete,   as 
specified   in   section   "Description  of  Work". 

2.  APPLICABLE    DOCUMENTS 

A.       The  following   specifications   and   standards  of  the  issues   listed   in 
this   paragraph   (including  the  addenda,    amendments  and  errata 
listed),    but  referred   to  hereinafter  by  basic  designation  only,    form 
a   part  of  this  specification   to  the  extent  required   by  the  references 
thereto. 


1. 


Federal: 

FF-B-561C 
FF-B-575C 
FF-B-588C   (1) 
FF-N-103C 
FF-N-106b   (2) 
FF-S-325   (3) 

MM-L-751h 
UU-B-790a 


Bolts,   Screw   Lag 

Bolts,    hexagon   and   square 

Bolts,    toggle;    and   expansion   sleeve,    screw 

Nails   (small)   and  tacks;    cut 

Nails,    wire,    brads,    and   staples 

Shields,    expansion;    nail   expansion;    and   nail, 

drive,    screw   (devices,    anchoring,    masonry) 

Lumber;    softwood 

Building   paper,    vegetable  fiber;    (kraft, 

waterproofed,    water   repellant  and   fire 

resistant) 


2. 


Other  Government  Documents: 

PS  1-74  Construction  and   industrial   plywood 

PS  20-70  American   Softwood    Lumber  Standard 


3.  Non-Government: 

National    Forest   Products   Association   -   National    Design 
Specification  for  Stress   Grade   Lumber  and    Its   Fastenings   1973 
Edition . 

4.  American   Plywood   Association   (APA)   -   Plywood   Construction 
Guide,    latest  edition. 

GENERAL    REQUIREMENTS 

A.       Deliver,    storage,    and   protection:      Materials   shall   be  delivered  to 
the  site   in   an   undamaged   condition.      Materials   shall   be  carefully 
stored  off  the  ground   to   provide  proper  ventilation,    drainage,    and 
protection   against  dampness.      Defective  and/or  damaged   materials 
shall    be   replaced   by   the  Contractor  at  no  expense  to  the  Authority 
Work  damaged   or  exposed   by  the   removal   of  existing   work   shall   be 
repaired   with   new  materials   and   the  finish   shall   conform   to  the 
existing   adjoining   work. 
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B.  Grading: 

1.  Lumber  -   Each   piece  of  framing   and   board   lumber,   or  each 
bundle  of  small   pieces  of  lumber,    shall   be  identified   by  the 
grademark  of  a   recognized  association  or  independent 
inspection   agency  using  the  specific  grading   requirements  of 
the  association   recognized   as  covering  the  species   used.      Such 
association  or   independent  inspection   agency  shall   be  certified 
by  the  Board  of   Review,    American   Lumber  Standards 
Committee,    to  grade  the  species   used. 

2.  Plywood   -    Each   sheet  of  plywood   shall   bear  the  mark  of  a 
recognized   association  or   independent  inspection   agency  that 
maintains  continuing   control   over  the  quality  of  the  plywood. 
The  mark  shall   identify  the  plywood   by  species  group  or 
identification   index,    glue  type,    grade,    and   compliance  with 
Product  Standard   PS   1. 

C.  Sizes  of  lumber  shall   conform  to  Commercial   Standard   PS  20  or 
Specification   IVIM-L-751   for  dressed   sizes  of  yard   and   structural 
lumber.      All   lumber  shall   be  surfaced   four  sides.      Sizes  of  framing 
lumber  and   board   lumber  specified   hereinafter  are  given   by  nominal 
size  unless  otherwise  specified. 

D.  Moisture  content:      The  moisture  content  of  lumber  at  the  time  of 
delivery  to  the  job   site  shall   be  as  follows: 

1.  Framing   lumber  2   inches  and   less   in   thickness:      19  percent 
maximum. 

2.  Boards:      19   percent  maximum. 

3.  Framing   lumber  over  2  inches  think:      25  percent  maximum. 

E.  Preservative  treatment:      The  following   items   shall   be  preservative 
treated. 

1.  Wood   sills,    soles,    plates,   furring  and  sleepers  that  are  less 
than   24  inches  from  the  ground:      all   wood   members  that  are 
set  into,   or  in   contact  with  concrete  or  masonry,   except  plates 
for  rafters  and   for  joists  above  first  floor,   joists  fire-cut  and 
framed   into  masonry,   and   furring  on   interior  concrete  or 
masonry  wails  and   partitions. 

2.  Nailers,    edge  strips,    crickets,    curbs,    and   cants  for   roof 
decks. 

F.  Preservative   shall   be  pentachlorophenal   or  water-borne  salts   ACA, 
CCA    -   Type  A,    CCA    -   Type   B,    CZC   or   CuCZA    listed    in   Table   1    of 
AWPB   Standard    LP-2.      Lumber  and   woodwork  that  may  be   in 
contact  with   plaster  and   gypsum   board   shall   not  be  treated   with 
oil-borne   preservatives. 
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1.        Methods  of  treatment  -   The  following  methods  shall   be  used: 

a.  Pressure  treatment  shall   be  in   accordance  with   the  applic- 
able  requirements  of  AWPB   Standards   LP-2,    LP-3,    and 
■LP-4. 

b.  Non-pressure  or  vat  treatment  may   be  used   in   lieu  of 
pressure  treatment  for  material   one-inch   and   less   in 
nominal   thickness   (excluding   plywood),    and   shall   be  by 
an   approved   vat  process  which   will   secure  complete 
penetration. 

4.        MATERIALS 

A.  Stress-grade  lumber  shall   be  any  of  the  species  and  grades   listed 
in   the  National    Forest   Products   Association's   "National    Design 
Specification  for  Stress  Grade   Lumber  and    Its   Fastenings"   that  have 
allowable  unit  stresses  equal   to,   or  greater  than   1200  psi   design 
unit  stresses.      Stress-grade   lumber  shall   be  provided  for  all   beams, 
joists,    rafters,    and   bearing   partitions. 

B.  Non-stress   lumber  for  non-structural   framing,    bucks,    nailers,    cant 
strips,    etc.,    shall   be  a  Standard   Grade  of  any  of  the  species   listed 
in  the   National    Forest  Products   Association's   "National    Design 
Specification   for  Stress   Grade   Lumber  and    Its   Fastenings".      Finger- 
jointed   lumber  shall   be  considered   as   a  solid   piece  and   shall   be 
graded   under  the  rules  applying   to   lumber  without  finger  joints. 
Lumber  shall   be  marked   as  finger-jointed  material.      The  quality  of 
the  joint  shall   be  determined   under  the  certification   procedures  of 
the  grading   association. 

C.  Plywood   shall   conform  to   Product  Standard   PS-1 .      All   plywood   shall 
bear  the  identification  of  an   approved   testing   and   inspection   agency 
as  to  type  and   grade,    species  of  veneer  or  identification   index,    and 
product  standard   under  which   the  material   was  manufactured. 
Plywood   materials  and   installation   shall   conform  to  the  applicable 
requirements  of  the  APA   Plywood   Construction   Guide,    except  where 
specifically   indicated  otherwise  or  specified  otherwise  herein. 

1.        Plywood   for   roof  and   mansard   sheathing   shall   be  Standard 

Grade  with   exterior  glue,    except  that  where  edges  or  underside 
are  exposed  to  the  weather,    plywood   shall   be  exterior  grade 
C-C.      Minimum  thickness   shall   be  1/2  inch   and    Identification 
Index   shall   be  24/0  or  greater. 

D.  Building   paper  shall   conform  to  Specification   UU-B-790,    Type   I, 
Grade   D,    Style   1  . 

E.  Rough   hardware,    unless  otherwise  specified,    shall   be  of  the  type 
and   size   necessary   for  the   project   requirements.      Sizes,    types,    and 
spacing  of  fastenings  of  manufactured   building   materials   shall   be  as 
recommended    by  the   product  manufacturer   unless  otherwise   indicated 
or  specified.      Rough   hardware  exposed   to  the  weather,    or  embedded 
in,    or   in   contact  with   exterior  masonry,    concrete  walls  or   slabs 
shall   be  zinc  coated. 
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INSTALLATION 

A.  Framing   lumber  and  other  rough  carpentry  shall   be  fitted  closely, 
set  accurately  to  the  required   lines  and   levels,    and  shall   be  secured 
in   place  in  a   rigid  and  substantial   manner.      Framing  members  shall 
not  be  spliced   between   bearing   points.      Joists,    rafters,    and   purlins, 
shall   be  set  with  their  crown   edge  up.      Members  shall   be  framed 

for  the  passage  of  pipes,    conduits,    and   ducts;    structural   members 
shall   not  be  cut,    bored,   or  notched   for  the  passage  of  pipes  or 
conduits  without  prior  approval.      All   members  damaged   by  such 
cutting  or  boring   shall   be  reinforced   by  means  of  specially  formed 
and  approved   sheet  metal,    or  bar  steel   shapes,   or   removed  and 
provided   new,    as  directed.      All   framing  members   shall   be  provided 
to  match   existing   framing   and  as  necessary  for  the  proper  comple- 
tion of  the  work.      Spiking,    nailing,    and   bolting   shall   be  done  in   an 
approved   manner;    spikes,    nails,    and   bolts   shall   be  of  the  proper 
size  and   care  shall   be  taken   so  as   not  to  split  the  members.      Members 
shall   be  drilled   accurately  for  bolting;    suitable  washers   shall   be 
provided   under  heads;    and   nuts  and   bolts  shall   be  drawn   up  tight. 
A  clearance  of  not  less  than   2  inches  shall   be  provided   between 
chimneys  and   wood   framing;    and  the  spaces   shall   be  filled   with 
strips  of  asbestos  board,   or  other  approved   noncombustible  material. 
Leveling  of  joists,    beams  and   girders  on   masonry  and   concrete  shall 
be  done  only  with   slate  or  steel   shims.      Shimming  will   not  be  per- 
mitted on  wood  or  metal   bearings. 

1.  Sills  shall   be  set  level   and   square  and   shall   be  wedged   with 
steel   or  slate  shims  and   pointed  or  grouted  with   1   to  3  non- 
shrinking  cement  mortar  to  provide  continuous  and  solid   bearing. 
Sizes  and   spacing  of  anchor  bolts  shall   be  not  less  than  5/8 
inch  diameter  and   not  less  than  24  inches  long,   and  shall   be 
provided   at  all   corners  and   splices,    and   shall   be  spaced   at  a 
maximum  of  6  feet  on   centers   between   corner  bolts.      At  least 
two  bolts   shall   be  provided   for  each   sill   member.      Sills   shall 

be   lapped   at  corners  and   splices,    and   shall   be  bolted  through 
the   laps,   or  the  ends   shall   be  butted   and  through-bolted   not 
more  than   6  inches  from  the  ends.      Bolts   in  exterior  walls 
shall   be  zinc-coated. 

2.  Anchors  in  masonry   -  Anchor  bolts  shall   be  embedded   not  less 
than   15  inches   in   masonry  unit  walls   and   shall   be  provided 
with   a   nut  and   a  2-inch   diameter  washer  at  bottom  end.      Bolts 
shall   be  fully  grouted  with   mortar. 

B.  Beams  and  girders   shall   be  set  level,    in   alignment,    and   shall   be 
anchored   to  bearing   walls,    piers,    or  supports  with   U-shaped   steel 
strap   anchors.      Anchors   shall   be  embedded   in   concrete  or  masonry 
at  each   bearing   and  through-bolted   to  the  beams  or  girders  with 
not  less   than   two   bolts.      Strap  anchors   shall   be   1/4  inch   thick  by 
1-1/2   inches  wide,    and  the  bolts   shall   be  not  less  than   1/2   inches 
in   diameter,    provided   with   plate  washers   under  heads  and   nuts. 
Beams   and   girders   shall   have  8   inches   minimum  end   bearing   on 
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walls  or  supports.      Beams  and  girders,   the  ends,  of  which  are  built 
into  walls,    shall   have  a  1/2-inch  clearance  at  the  top,   end  and 
sides.      Joints  and   splices   shall   be  bolted  or  spiked  together  and 
shall   occur  over  bearings  only. 

C.  Joists  shall   be  of  the  sizes  and   spacing  to  match  existing  and  shall 
be  set  accurately  and   in   alignment.      Floor  and   ceiling  joists   shall   be 
of  uniform  width.      Joists   shall   have  full   bearing  on   sills,    plates, 
beams,    and   girders.      Laps   shall   occur  over  bearings  only  and   shall 
be  spiked.      Joists  of  insufficient  length   to  provide  a   12   inch   lap 
shall   be  butted  over  the  bearing,    and   shall   be  provided  with   wood 
scabs  2  inches  thick  by  depth  of  joists   by  24  inches   long,   or   1/4 
inch   by   1-1/2  inch  metal   straps  notless  than   18  inches   long,    nailed 
to  each  joist  with   not   less  than   two  10  penny  nails  or  approved 
sheet  metal   connectors   installed   in   accordance  with  the  manufac- 
turer's  recommendations.      Joists   built  into  masonry  shall   be  pro- 
vided with  a  beveled  fire  cut  so  that  the  top  of  the  joist  does  not 
enter  the  wall   more  than  one  inch.      Joists  framing   into  the  side  of 
headers,    beams,    or  girders   shall   be  carried  on   metal   hangers.      The 
minimum  joist  end   bearing   shall   be  4  inches,    and  joists   built  into 
masonry  shall   have  1/2  inch   minimum  clearance  at  the  top,    end,    and 
sides.      Joists  approved  to  be  notched   for  the  passage  of  pipes  or 
conduits  shall   be  notched   in   the  end  one-third  of  the  span  only,    a 
maximum  of  one-sixth   the  joist  depth.      Steel  joist  hangers  of 
approved   size  and   type  shall   be  provided   to   receive  the  ends  of  all 
framed  joists. 

D.  Bridging   shall   be  provided  for  floor  and   ceiling  joists  and   for 
rafters  of  roofs   having   slopes  of  less  than   4  inches   in   12  inches. 
Bridging   shall   be  located   to  match   existing   and   as   specified   herein. 
Bridging   shall   be   provided  for  all   spans  greater  than   6  feet,    but 
the  maximum   spacing   between   rows  of  bridging   shall   not  exceed  8 
feet.      Rows  of  briding   shall   be  uniform.      Metal   or  wood   cross-bridg- 
ing  shall   be  provided   except  where  solid   bridging   is   required.      The 
bottom  end  of  cross-bridging   shall   not  be  nailed   until   the  subfloor 
has   been   laid. 

1.  Wood-cross  bridging   shall   be  not  less  than   1    by  3  inches. 
Wood   cross-bridging   shall   be  nailed   at  each   end   with  two 
8-penny   nails. 

2.  Metal   cross-bridging   shall   be  the  manufacturer's   standard 
product,    not  less  than   16  gauge  before  forming  and   coating. 
Metal   bridging   shaH   be  the  compression   type,    lodged   into  or 
nailed  to  the  wide  faces  of  opposite  joist  at  points  diagonally 
across  from  each  other  near  the  bottoms   and  tops  of  joists. 

E.  Subfiooring: 

1.  Wood  board  subfiooring  shall  be  5/8"  Standard  Grade  Plywood. 
End  joints  shall  be  cut  parallel  to  and  over  center  lines  of  the 
joists,    and   shall   be   staggered   so  that   those  joints  occurring  on 
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the  same  joist  will   be  separated.      Flooring   shall   be  nailed  at 
each   bearing   with   8-penny  coated   common   nails  or  7-penny 
threaded   nails.      At  least  1/2  inch  clearance  shall   be  provided 
between   subflooring   and  masonry  walls. 

2.        Plywood   subflooring   shall   be  applied  best  side  up,   with  the 

grain  of  outer  plies  at  right  angles  to  joists.  End  joints  shall 
be  located  over  the  center  line  of  joists.  Plywood  panels  shall 
be  continuous  over  two  or  more  spans. 

F.       Wall    Framing: 

1.  Studs   shall   be  selected  for  straightness,    and   set  plumb,    true, 
and   in   alignment:      studs   shall   be  bridged   horizontally  to  match 
existing,    with   nominal   2   inch   thick  material   of  the  same  width 
as   studs;    the  bridging   shall   be  installed   flat.      Sizes  and 
spacing  of  studs  to  match   existing.      Studs   shall   be  doubled  at 
jambs  and   heads  of  openings,    and   tripled   at  corners  to  form 
corner  posts.      Corner  posts   shall   be  framed  to  receive  sheath- 
ing.     Openings  over  4  feet  in   width   shall   be  framed  to   receive 
sheathing.      Openings  over  4  feet  in   width   shall   be  trussed 
over  or  a   header  of  sufficient  depth   may   be  used.      Studs  shall 
be  toe-nailed   to  sills  or  sole   plates,    with   not  less  than   two 
10-penny  nails  on   each   wide  face,   or  fastened   with   approved 
metal   nailing   clips  or  connectors.      Studs  abutting   concrete  or 
masonry  walls   shall   be  anchored  thereto  at  mid-height  of  each 
story  using   expansion   bolts  or  powder-actuated   drive  studs. 

2.  Plates  for  walls  and   partitions   shall   be  of  the  same  width  as 
the  studs  and   shall   form  continuous   horizontal   ties;    single 
plates  shall   be  spliced,    and  the  ends  of  double  plates  shall   be 
staggered.      Sole  plates   shall   be  single,    nominally  2  inches 
thick,    and   cap  or  top   plates   shall   be  doubled   in   walls   and 
bearing   partitions,    built  up  of  two -nominal   2   inch   thick  mem- 
bers.     Top   plates  for  non-bearing   partitions   shall   be  single  of 
the  same   size  as  the   studs.      Lower  members  of  doubled   top 
plates   and   single  top  plates   shall   be  nailed   to  each   stud  and 
corner  post  with   two   16-penny   nails.      The  upper  members  with 
10-penny  nails,    two  near  each   end  and   staggered   16   inches: 
nailed  through   the  subfioor  to  each  joist  and   header;    nails 
shall   be  staggered.      Plates  cut  for  the  passage  of  pipes  or 
ducts  shall   be  provided  with   steel   angle  as  a  tie  for  the  plate 
and   bearing  for  joist.      Sole  plates  or  walls   and   partitions 
resting  on   concrete  floors   shall   be  secured   in   place  at  each 
end   and   at  intermediate  intervals   not  exceeding  6  feet  on 
centers  with   bolts   into   inserts  or  expansion   shields,   or  secured 
with   power-driven   pins   (studs)  of  suitable  and   approved   type 
and   size. 

3.  Fire  stops   shall   be  provided   for  wood   framed   walls   and   parti- 
tions,   and   for  furred   spaces  of  concrete  or  masonry  walls,    at 
each   floor   level,    and   at  the  ceiling   line   in   the  top   story. 
Where  fire   stops  are   not  automatically   provided   by  the  framing 
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system  used,   they  shall   be  formed  of  closely  fitted  wood  blocks 
of  nominal   2  inch  thick  material  of  the  same  width  as  the  studs 
or  joists,    as  the  case  requires.      Lightweight  concrete  units 
may  be  used  at  the  first  floor  level  to  serve  jointly  as  fire- 
stopping  and   ratproofing. 

Diagonal   bracing   shall   be  provided   at  all   external   corners  and 
internal   angles,    and   at  maximum  40  foot  centers   in   stud   walls, 
except  that  bracing  may  be  omitted   where  wood   sheathing   is 
used.      Bracing   not  indicated  otherwise  shall   be  of  1    by  6  inch 
material,    dapped  flush   into  the  exterior  face  of  studs.      Brac- 
ing  shall   extend  from  top   plates  to  sill   at  an   angle  of  approx- 
imately 45  degrees,    and   shall   be  double  nailed   at  each   stud. 
When  openings  occur  near  corners,    diagonal    knee  braces   shall 
be  provided,    they   shall   extend  from  the  corner  post  above 
headers  to  top   plates,    and   from   below  window  sills  to  the  main 
sill.      Bracing   shall   be  fastened   at  each   bearing   with  two 
8-penny  nails. 
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SECTION   G 

CARPENTRY  AND  MILLWORK 

1.  MATERIAL  and  SCOPE  OF  WORK:  Contractor  to  remove  all  non  bearing  partitions,  doors,  windows 
and  trim,  stairs,  beams,  posts  and  flooring  as  shown  on  plans.  Contractor  to  install,  floor  and  ceiling 
joists,  sub  and  finish  hardwood  flooring,  thresholds,  doors,  windows,  hardware,  window  and  door 
locks,  repair  or  replacement  of  stairs,  baseboards,  exterior  and  interior  trim,  kitchen  cabinets,  drop 
ceilings  and  all  interior  framing,  paneling,  closets,  coat  poles,  furring,  shelving,  roof  joists  and 
sheathing  as  shown  or  specified. 

Contractor  to  furnish  all  labor,  material  and  equipment  necessary,  shown,  described  or  implied  on 
plans  for  carpentry,  drywall,  glass  and  glazing  for  windows  and  skylights. 

A.  Moisture  Content: 

(1.)  All  lumber  or  Millwork  shall  be  kiln  dried  or  otherwise  seasoned  to  a  moisture  content 

not  to  exceed  the  following: 

(a.)  Framing   Lumber:    19  Percent  at  time  of  installation. 

(b.)  Boards  wider  that  8":    15  Percent  at  time  of  installation. 

(c.)  Exterior  trim   and   Millwork:    14  Percent. 

(d.)  Interior  trim,  Woodwork  and  Softwood  flooring:    10  Percent. 

(e.)  Hardwood   flooring:   9  Percent. 

B.  Protective  Treatment: 

(1.)  Framing  lumber  below  first  floor  level,  up  to  and  including  sill  plate,  joist,  header 

joist,  girders,  columns,  sole  plates,  sub  floor,  wood  sheathing,  exterior  stairs  and 
railings,  exterior  decks,  plates  or  sleepers  in  contact  with  concrete,  shall  be  pressure 
impregnated  to  prevent  attack  by  fungi  or  insects  in  strict  accordance  to  recommended 
practices  of  the  American  Wood  Preserver's  Association  and  the  latest  edition  of 
Federal  Specifications  TT-W-571. 

(2.)  Protective    treatment    shall    be    as    manufactured    and    application    as   specified    by 

manufacturer. 

C.  Materials  to  be   Furnished   and   Installed: 

(1.)  Furnish   and    install   the   following    items   required  to  complete  the  Carpentry  and 

Millwork. 

(a.)  Continuous  wood  nailers  for  attachment  of  flashing  and  other  items  of  roof 

areas  as  may  be  required  for  the  attachment  of  work  of  other  trades. 

(b.)  Wood  blocking  attached  to  or  imbedded  in  masonry,  concrete  and  finished 

surfaces  for  attachment  of  other  materials  to  these  surfaces  as  required  by 
other  trades. 

(c.)  All  rough  hardware  such  as  nails,  screws,  bolts,  clips  and  other  related  items. 

(d.)  Cabinet  and   casework  hardware. 

(e.)  Wood   handrails. 

(f.)  Wood   baluster,   railings  and   stairs. 
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(h.)  Cabinets  and  casework  where  shown  on  the  drawings,  consisting  of  natural 

birch  veneer  plywood  edge  banded  in  solid  birch  for  all  wood  exposed 
portions  of  cabinets  and  concealed  shelves,  solid'  birch  front,  fir  plywood 
tops  and  back  splashes  with  laminated  plastic,  vinyl  or  formica  tops  and 
edge  bandings  and  clear  pine  bases. 

(i.)  Wood  framing,  clear  pine  shelving  and  clothes  poles  in  closets  and  where 

indicated  on  the  drawings. 

(j,)  All    other   items   of  carpentry  or  miliwork  and   related  work   inferred  or 

intended   to  make  the  work  of  this  section  complete. 

0.      Temporary   Braces: 

(1.)  The  Contractor  shall  provide  and  maintain  all  temporary  braci-ng  required  for  window 

<  and  door  frames,  sills  and  other  work  required  and  which  is  not  specified  as  being 

provided  under  other  sections  of  the  specifications. 

E.  Workmanship  and  Quality  Standards: 

(1.)  IVIillwork  and  trim  shall  conform  to  design  and  detail  as  specified.  Where  practicable, 

work  shall  be  finished  and  assembled  at  the  mill. 

(2.)  All  miliwork  and  trim  shall  be  finished  smooth  and  free  from  all  machine  and  tool 

marks  that  will  show  through  the  finish.  Nails  used  to  fasten  painted  work  will  be 
set  to  receive  putty. 

(3.)  All  joints  will  be  tight  and  formed  to  conceal  shrinkage.  Miters  four  inches  or  more 

from   heel  to  point  shall   be  glued. 

(4.)  Finish  shall   be  made  in  as  long  lengths  as  possible  and  jointed  where  only  solid 

fastenings  can  be  made. 

(5.)  No  interior  miliwork  shall  be  delivered  until  all  wet  work  has  been  out  of  the  building 

for  at  least  10  days.  Heat  shall  be  required,  in  cold  weather,  during  these  10  days. 

(6.)  Running  finish   shall   have  a  minimum   of  splices  and  joints  and  where  such  splices 

and  joints  occur,  they  shall  be  fastened  securely,  and  all  exposed  surfaces  shall  be 
smooth  continuous  planes. 

(7.)  Reinforce  members  that  are  cut  for  passage  of  pipes,  conduits  and  ducts. 

(8.)  Install  grounds,  blocking,  nailers  and  supports  for  fixtures.  Use  2"  x  4"  solid  blocking 

under  edges  and   ends  of  plywood  subflooring  and  decking. 

F.  Framing: 

(1.)  Nail  sole  plates  to  concrete  with  masonry  nails  or  anchor  48"  maximum  on  centers 

with  3/8"   round  bolts.  Set  sole  plates  on    15#  builder's  felt  paper. 

(2.)  Use  double  studs  at  sides  of  openings,  triple  at  corners.  Space  studs  not  more  than 

16"   on  centers. 

(3.)  Use  two    (2"    X   6")    headers  over  openings  up   to   5'  of  clear  span.  Use  two  (2"   x 

8")    headers   from   5'   to   7'   of  clear  scan.    Use   2"    x   10"   headers  from  7'  to  9'  of 
clear  span.   Use  2"    x    12"    headers  from   9'   to    11'   of  clear  span. 

(4.)  Brace  exterior  corners  with    1 "    x   4"    let   into   studs.   Bridge  joists  and  rafters  with 

1"   x  3"  diagonal   bridging.   Drive  bottom  naiis  after  subflooring  or  decking  has  been 
laid.    Install    one   row   of   bridging   for   each   8'    or   fraction   of   span. 
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2.  Framing   Lumber: 

A.  Grades  of  lumber  shall  conform  to  grading,  rules  of  the  manufacturer's  association  under  whose 
rules  the  lumber  is  produced. 

B.  All  framing  lumber  shall   be  air  dried  and^kwell  seasoned. 

C.  Beams  and  girders  shall  be  "construction"  grade  Douglas  fir,  Eastern  hemlock,  or  spruce  unless 
otherwise  noted. 

D.  Floor  joists,  headers,  ceiling  joists,  and  rafters  shall  be  "standard"  grade  Douglas  fir,  Eastern 
hemlock,  or  spruce  unless  otherwise  noted. 

E.  Studding,  blocking,  bridging,  plates,  and  fire  stops,  shall  be  "utility"  grade  and  better  unless 
otherwise  noted. 

F.  Flooring  joists  to  be  set  on  sill  and/or  beams  bearing  at  least  3".  Spacing  of  joists  shall  not 
exceed  16"  on  center.  Allowable  spans  for  floor  joists  shall  not  exceed  FHA  minimum  property 
standards  or   Boston   Building  Code  standards. 

G.  Boards  for  wall  and  roof  sheathing  and  for  subflooring  and  other  uses  where  appearance  is 
not  a  factor  shall  be  1"  x  8"  "utility  grade  and  better  unless  otherwise  noted.  Nail  boards 
with  8d  common  nails  or  6d  threaded  nails,  providing  two  nails  in  4"  and  6"  boards  and 
threee  nails  in  8"   boards. 

3.  Sheathing: 

A.  Plywood  for  wall  and  roof  sheathing  shall  be  not  less  than  1/2"  Douglas  fir  plywood  of  exterior 
or  structural  interior  type.  Installation  shall  be  with  outer  plies  at  right  angles  to  the  studs 
or  rafters. 

Set  horizontal  and  sloping  members  with  crown  side  up.  Set  vertical   members  plumb.  Cut 
framing  square  on  bearing  and  fit  closely. 

4.  Subflooring: 

A.  Plywood  for  subflooring  shall  be  not  less  than  5/8"  Douglas  fir  plywood  of  exterior  or  structural 
interior  type.  Installation  shall  be  with  outer  plies  at  right  angles  to  the  joist  or  subflooring. 

B.  Nail  plywood  subfloor  to  joist  at  each  bearing  with  8d  commond  or  6d  threaded  nails  spaced 
6"   on  center  along  all   edges  and   10"   on  center  along   intermediate  members. 

C.  Sub-flooring  shall  be:  3/4"  tongue  and  grooved  spruce  (maximum  8"  face)  or  3/4"  plywood 
construction  grade. 

5.  Underlayment: 

A.  Underlayment  for  resilient  tile  floors  shall  be  1/4"  structural  grade,  interior  or  exterior  type 
Douglas  fir  or  1/4"  untempered  hard  board  placed  with  smooth  side  up  or  as  specified.  Nail 
underlayment  with  cement  coated  rosin  coated  or  ring  grooved  nails  placed  on  4"  on  center 
on  all   edges  and  over  the  face  of  each  piece. 

6.  Stairs  and   Handrails: 

A.  Stair  carriages  shall  be  cut  from  minimum  2"  x  10"  framing  members,  three  per  stair  up  to 
three  rise  over  three  rise  no  more  than  18"  on  center.  Treads  for  basement  stairs  shall  be 
no  less  than  3/4"  hard  pine  or  fir.  Treads  for  other  interior  stairways  shall  be  3/4"  oak  or 
3/4"   hard   pine. 
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B.  Exterior  wood  steps  shall  be  Douglas  fir  "C"  grade  vertical  grain  3/4"  thick.  Risers  shall  be 
3/4"  thick.  Stair  carriages  shall  be  cut  from  minimum  2"  x  10" 's,  three  per  stair,  and  shall 
be  supported  on  concrete  footings. 

C.  Firestopping  shall   be  of  masonry  or  of  wood   not  less  than    1-1/2"   thick. 

D.  Install  wood  handrails  on  at  least  one  side  of  each  flight  of  stairs  exceeding  two  risers  and 
around  open  sides  of  all  stairs.  All  new  handrails  shall  be  of  pine,  solid  birch  or  oak  installed 
on   metal  wall   brackets  anchored  securely  to  wall   approximately  4'   on  centers. 

7.  Insulation  and  Siding: 

A.  Building  paper  and  felt  shall  weigh  approximately  fifteen  pounds  per  100  square  feet,  and 
shall  be  installed  in  accordance  with  manufacturer's  recommendations  under  all  exterior  finish. 

B.  Insulation  shall  be  mineral  wool  batts.  fiberglass  batts,  or  aluminum  foil  and  shall  be  installed 
in  accordance  with   manufacturer's  recommendations  in   thicknesses  as  noted   in  Work  Write 

Up. 

C.  Wood  shingles  shall  be  edge  grain  red  cedar  18"  or  24"  long  and  random  width.  Shingles  shait 
be  nailed  to  sheathing  with  corrosion  resistant  nails  of  sufficient  length  to  penetrate  the 
sheathing.  Nail  approximately  1"  above  butt  line  of  following  course  and  use  two  nails  in 
each  shingle  up  to  8"  wide  and  three  nails  in  wider  shingles,  threades  nails  shall  be  used  if 
sheathing  is  plywood.  Maximum  exposure  7-1/2"  to  weather  for  18",  10"  to  weather  for  24". 

D.  Wood  bevel  siding  shall  be  1/2"  x  6"  applied  5"  maximum  to  the  weather  unless  otherwise 
noted.  Wood  shall  be  vertical  grain  red  cedar,  Douglas  Fir,  or  hemlock  in  "C"  grade  or  better. 
Siding  shall  be  nailed  to  each  stud  with  corrosion  resistant  nails  of  a  length  that  will  provide 
at  least  1 "  of  penetration  into  the  stud.  Butt  joints  in  siding  shall  occur  over  studs  and  joints 
in  adjacent  pieces  shall  be  staggered.  Fit  siding  tightly  and  neatly  against  all  trim  and  molds. 
Siding  when   no  corner  boards  are  used,  shall   be  mitered  neatly  at  all  corners. 

E.  Wood  vertical  siding  shall  be  3/4"  minimum  thickness  in  4",  6",  8",  or  10"  widths  as  specified. 
Wood  shall  be  redwood  or  red  cedar,  in  A-Grade,  T  &  G.  Nail  siding  to  blocking  between 
studs  spaced  not  more  than  24"  on  center  with  corrosion  resistant  nails.  Nails  shall  be  long 
enough  to  penetrate  at  least  1"  into  blocking.  Siding  shall  be  nailed  twice  at  every  bearing 
and   nails  shall   be  well  set. 

F.  Cement  asbestos  siding  shall  conform  to  applicable  Federal  Specifications  and  shall  be  minimum 
1/8"  thick  X  8-3/4"  or  12"  width,  in  24"  or  48"  lengths.  Top  lap  shall  be  minimum  of  1". 
Installation  shall  be  in  accordance  with  manufacturer's  recommendations.  Color  and  texture 
shall   be  as  selected   by  owner. 

G.  Aluminum  siding  shall  conform  to  applicable  Federal  Specifications  in  alloy  and  thickness.  All 
siding  shall  be  formed  as  to  provide  interlocking  courses  and  all  required  accessories  shall  be 
furnished  with  the  siding.  Insulated  siding,  when-  specified,  shall  be  composed  of  8"  aluminum 
lap  siding  laminated  to  rigid  insulating  core  board  with  structural  adhesives.  All  aluminum  siding 
and  accessories  shall  be  installed  in  accordance  with  manufacturer's  instructions.  Aluminum 
nails  shall   be  used  throughout. 

8.  Exterior  Cornices  and  Trim: 

A.  Exterior  trim,  corner  boards,  and  cornices  shall  be  of  a  species  suitable  for  its  intended  use, 
kiln  dried  #1  dimension,  free  from  tool  marks  and  other  objectionable  defects.  Cornices  to 
be  repaired  shall  have  all  roned  or  deteriorated  oarts  removed  and  replaced  with  new  parts 
matching  original  work.  New  cornices,  moldings,  and  exterior  shall  be  of  stock  material  unless 
otherwise   indicated   on   drawings   or  Work  Write   Up. 

B.  Wood  gutters  shall  be  =1  Douglas  Fir  3"  x  ^"  or  -i"  x  5"  or  as  specified  to  allow  oroper 
drainage  of   roof   area,   nailed   to   each   rafter  with   galvanized   nans. 
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Windows:       (Unless  otherwise  specified) 

A.  Windovys  shall  be  of  Klin  dried  Ponderosa  pine  1-3/8"  minimum  thickness.  Frames,  sill,  sash, 
trim,  and  hardware  shall  match  existing  wori<  In  design  and  dimension  unless  otherwise  specified. 

B.  Set  uo  window  units  to  include  sash,  frame,  sash  or  spring  balances,  jamb  liners,  and  exterior 
casings  completely  assembled.  Installation  of  window  unit  (after  opening  is  readied  with  proper 

-  ■  -  studding  anctsiJimmingj  shall  match  existing  areas,.both  exterior  and  interior.  Where  new  window 
does  not  fit  existing  opening,  enlarging  or  filling  of  spaces  shall  match  existing  finishes.  Slotted 
and  tenon-  comer  joints  shall   be  pinned,  and  primed  before  installation. 

C.  Combination  storm  window  units  shall  be  of  clear  pine  1-1/8"  thici<  or  of  aluminum  with 
interchangeable  glazed  and  screen  panels  as  specified   in.  Work  Write  Up. 

D.  Wood  blinds  and  shutters  shall  be  of  aluminum  or  clear  pine  1-1/8"  thick  of  design  as  shown 
on  drawings.  Stock  shutters  including  all  necessary  hardware  shall  be  used  unless  otherwise 
specified. 

E.  Screens  shall  be  aluminum  framed  half  screens  with  reinforced  corners  and  aluminum  wire 
of  colored  fiberglass  screen  cloth  as  specified.  All  operating  sash  tp  be  weather  stripped  as 
specified. 

3.    Ooors: 

A.  All  doors  shall  be  as  specified  on  plans  or  work  write  ups.  Door  frames  shall  be  of  clear  pine 
1-3/8"  or  1-3/4"  thick,  rafabetted  for  doors  and  screens.  Frames,  sill,  trim,  and  hardware  shall 
match  existing  work  in  design  and  dimension  unless  otherwise  specified.  When  "prehung"  stock 
door  units  are  specified,  the  term  shall  include  doors,  1-3/4"  minimum  thickness  for  exterior 
openings  and  1-3/8"  thick  (minimum)  for  interior  openings  all  necessary  hardware,  and 
preservative  treatment  for  exterior  units.  Glazing,  screen  and  storm  doors  shall  be  as  specified 
in  Work  Write  Up. 

B.  Transoms  and  sidelights  shall  be  of  clear  pine  1-3/8"  thick  glazed  with  single  strength  B  glass 
and  shall   match  existing  work  in  design  and  dimension  unless  otherwise  specified. 

C.  Combination  doors  shall  be  of  clear  pine  1-1/8"  thick  or  of  aluminum  with  interchangeable 
glazed  and  screen  panels  as  specified  in  Work  Write  Up. 

D.  Doors  shall  be  1-3/4"  minimum  thickness  for  exterior  openings  and  1-3/8"  minimum  thickness 
for  interior  or  as  specified  in  Work  Write  Up.  Woods  shall  be  Philippine  Mahogany-,  birch, 
red  oak,  or  No.  1  Ponderosa  pine  as  specified  in  Work  Write  Up.  Doors  shall  be  of  stock 
sizes  and  design  unless  Work  Write  Up'  calles  for  them  to  match  existing  doors  or  openings. 
Doors  where  re<quired  by  the  Work  Write  Up  shall  be  taken  to  mean  installation  of  jamb, 
casing  (both  sides),  butt  hinges,  lock  set,  and  door;  and  any  required  repairs  to  the  adjoining 
surfaces.  All  woodwork  and  repaired  adjoining  surfaces  to  be  finished  as  per  Work  Write  Up. 
Where  one  hour  fire  doors  are  called  for,  solid  wood  flush  doors,  1-3/4"  thick  equipped  with 
self-closing  hardware  shall   be  used. 

E.  Where  specified,  remove  and  replace  exterior  basement  doors  and  frames.  Doors  are  to  be 
manufactured  same  as  front  exterior  solid  core  doors  with  self  closing  devices.  Replace  frames 
with  wood  blocking  of  the  proper  size  and  anchored  to  foundations  in  a  suitable  manner. 
All  exterior  lumber  in  contact  with  masonry  or  concrete  is  to  receive  a  pressure  preservation 
treatment  as  here  in  after  specified.  Provide  proper  hardware  for  hingeing  and  locking  these 
doors. 

F.  All  interior  and  exterior  doors  shall  be  promptly  and  securely  fitted  to  openings.  The  :co 
and  bottom  edges  of  all  wood  doors  rsouired  :o  be  unaercut  snail  receive  painter's  -inish  after 
they  have  been   fitted   to   their  ooenings. 
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SECTION  H, 

ROOFfNG   AND  SHEET  METAL 

1,  MATERIALS:  Roofing  materials  shall  equal  or  exceed  the  following  standards  and  shall  be  applied 
in  strict  accordance  with  the  manufacturer's  instructions.  Roofing  contractor  to  submit  samples  and 
application  method  for  approval  before  commencing  wori<.  Contractor  to  submit  color  samples  for 
selection  by  owner.  All  materials  shall  also  comply  with  standard  specs  and  tests  of  the  American 
Society  for  Testing  Materials  current  standard. 

A.  ASPHALT  SHINGLES;  Roofing  shingles  shall  be  asphalt  impregnated  felt  coated  both  sides, 
and  mineral  granules  applied  over  the  side  exposed  to  the  weather.  Shingles  shall  be  three 
tab,  self-sealing,  minimum  weight  of  235  lbs/square,  U.L.  Type  Class  "C"  laid  with  maximum 
exposure  of  5". 

B.  BUILT-UP  ROOF:  Where  built-up  roofs  are  required  roofing  contractor  shall  inspect  all  surfaces 
before  commencing  wori<.  Roofing  over  acceptable  wood  declcs  or  insulation  shall  equal  or 
exceed  the  following: 

(1.)  Layer    Rosin-sized   sheathing   paper.    3    Plies    (1    ply    No.    30   and    2    plies   No.    15) 

asphalt-saturated  felt  fully  imbedded  in  bitumens  applied  approximately  20  lbs/square. 

C.  ASBESTOS  SHINGLES:   Shall   be  of  asbestos  cement  not  less  than   1/8"   thick. 

D.  SLATE  OR  CLAY  TILE  SHINGLES:  Where  exposed  shall  match  as  closely  as  possible  in  texture 
and  color. 

E.  ROLLED    ROOFING: 

(1.)  Rolled  roofing  shall  be  mineral  surfaced  (exposed  side),  asphalt  impregnated  roofing 

felt,  approximate  weight  90  lbs.  square,  U.L.  Type  Class  "C".  Underlayment,  nailing, 
adhesives,  and  application  shall   be  according  to   manufacturer's  recommendations. 

(2.)  For  wood  decks  with  slopes  of  2"  to  4"  per  horizontal  foot,  roofing  shall  be  applied 

over  two  layers  of  No.  15  asphalt-saturated  felt  lapped  19"  and  exposed  17".  On 
slopes  greater  than  4"  per  horizontal  foot  apply  roofing  over  a  single  underlayment 
of   No.   15  asphalt-saturated   felt,  with   all   edges  lapped   not   less  than   2". 

F.'  METAL  ROOFING  AND  CORNICES  shall  be  repaired  with  metal  of  type  and  gauge  to  match 
existing.   Where  exposed,   repaired   work  shall   be  painted   or  otherwise  treated  to  match  old. 

G.  NAILS:  Nails  shall  be  12  ga.,  3/8"  heads,  galvanized  roofing  nails  2"  long  for  use  over  existing 
materials  and    1-1/2"    long  for  new  construction. 

H.      INSTALLATION: 

(1.)  As  determined   by  the  plans  and   specifications,  existing  roofs  shall  be  restored  by 

one  of  the  following   methods: 

(a.)  Roofs  in  good  condition  shall  be  restored  by  replacing  missing  or  damaged 

shingles  or  roofing,   matching  existing   materials. 

(b.)  Remove   all    existing  roofing  and  felts  of  roof  in  poor  condition.   Remove 

and  replace  defective  or  rotted  sheathing.  Renaii  loose  boards.  Where 
existing  sheathing  has  been  applied  with  open  soacing  insert  wood  strips 
to   make  a   smooth   solid   deck. 

Remove   all    loose    nails   before   aoolving   any    roofing   ^inaterials. 
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(c.)  New  roofing  shall   be   laid  over  existing  asphalt  rolled  roofings  only  if  in 

reasonably   good   condition.  Manufacturer's  recommendations  for  roofing 
shall  be  followed. 

FLASHING  and  GRAVEL  STOPS: 

A.  SCOPE  OF  WORK:  Apply  watertight  flashings  at  all  intersections  of  roof  with  vertical  surfaces, 
caves,  rake  edges,  chimneys,  roof  drains,  etc.  Extend  flashings  up  vertical  surfaces  at  least  6" 
and  horizontally  over  roof  surfaces  4"  minimum.  Metal  flashings  shall  be  of  corrosion  resistant 
metals  such  as  copper,  galvanized  metal,  lead  or  zinc,  installed  in  complete  accordance  with 
National   Association   of  Sheet  Metal  Contractors  Specifications. 

B.  FLASHINGS; 

(1.)  Copper   Flashing  shall   weigh   16  ounces  per  square  foot  unless  otherwise  specified. 

Copper  shall   be  lead  coated  both  sides  when  so  specified. 

(2.)  Aluminum   Flashing  shall   be  .020"   sheet  aluminum   unless  otherwise  specified. 

(3.)  Fabric   Flashing:    Flashing  for  built-up  roofs  shall   be:   Asphalt  Primer,   2   Plies  No. 

15  Asphalt-saturated  felt,   1    Ply  90#  mineral   surface  roofing  felt.  All   plies  set  in 
steep  asphalt  or  flashing  cement.  Top  nail   every   10"   o.c.  minimum. 

(4.)  Plastic   Flashing  shall   be  a  non-reinforced  homogeneous  waterproofed  impermeable 

material    composed    of    elastomeric    substances    which    have    been    reduced    to    a 
thermoplastic  state  and  extruded   into  a  continuous  sheet  5  X  gauge  specified. 

(5.)  Galvanized   Metal  shall   be   16  or  20  gauge  as  specified. 

(a.)  Repairs  to  existing  flashings  shall  be  with  metal  of  type  and  gauge  to  match 

existing. 

(b.)  Dissimilar  metals  shall   be  protected  from  contact  with  each  other  by  a 

heavy  brush  coat  of  zinc  chromate  and  heavy  brush  coat  of  bituminous 
paint. 

(c.)  Aluminum  shall  be  protected  at  contact  with  masonry,  concrete  and  plaster 

by    a    heavy    brush    coat    of    alkaliresistant    bituminous    paint    or    clear 
Methacrylate   lacquer.  ■ 

C.  GRAVEL  STOPS: 

(1.)  Copper:    16  Ounces  cold   rolled  copper,   lead  coated  when  specified. 

(2.)  Aluminum:   .032"   or  extruded,  or  stock  design. 

(3.)  Zinc  Alloy:   .027  Cornice  temper  Zinc  Alloy. 

GUTTERS  AND   LEADERS: 

A.  Galvanized  Steel  shall  be  minimum  .026  gauge  low  carbon  galvanized  steel  including  all 
accessories  as  hangers,  hooks,  and  strainers.  Leader  3"  or  4"  round  or  rectangular,  corrugated 
including  all   accessories  or  as  specified. 

B.  Zinc  Alloy  shall  be  minimum  .027  gauge  with  hanger  spacing  up  to  18"  on  center.  Leader 
3"    or  4"    round   or  rectangular  corrugated    including  all   accessories  or  as  specified. 

C.  Aluminum  shall  be  .025  gauge,  leaders,  .025  gauge  3"  or  4"  round  or  rectangular  corrugated 
including  all   accessories   or  as  specified. 


263 


D.  Copper  shall  be  16  ouncos  cold  roiled  cooper,  lead  coated  when  so -specified.  Leaders  3"  or 
4"    round  or  rectangular  corrugated   including  all   accessories  or  as  specified. 

E.  Wood   Gutters:   See  Carpentry   Section. 

F.  Skylights  shall  be  of  metal  and  wire  glass  or  metal  and  clastic  constructed  to  keep  water  out 
and  flashing  water  tight  to  adjoining  work.  Skylights  shall  be  operable  or  with  built  in  exhaust 
fan  when  so  specified. 

G.  Shower   Pan:   See   Plumbing  Section. 

H.  The  Contractor  shall,  when  installing  downspouts,  clean  thp  existing  drains  and  tie  in  the  new 
downspouts .  to   the   drains. 

4.  LAYING  and  WORKMANSHIP:  The  intent  of  this  specification  is  to  provide  a  completely  watertight 
roof. 

A.      New   Installation:    Built-up   roofing  shall  be  specified  as  to   10,  15,  or  20  year  bonded  roof. 

■  B.  Where  recoating  of  existing  roof  is  called  for  in  the  Work  Write  Up,  all  flashings  shall  be  checked 
out  and  made  watertight;  all  bubbles  in  existing  roof  shall  be  cut  out  and  secured  and  at 
least  one  coat  of  tar  or  asphalt  and  one  ply  of  saturated  felt  shall  be  applied. 

C.  All  shingled  roofs  shall  be  laid  in  strict  accordance  with  the  directions  and  specifications  of 
the  manufacturer  of  the  shingles.  Where  repairs  to  existing  shingle  roofs  are  called  for,  all 
flashings  shall  be  checked  out  and  made  watertight,  defective  shingles  shall  be  removed  and 
replaced.   All   work  shall   be  done   in   accordance  with   best  practices. 

5.  GUARANTEES: 

A.  Where  the  Work  Write  Up  specifically  calls  for  a  surety  bond  guarantee  on  the  built  up  roofing, 
the  Contractor  shall   issue  such  guarantee  for  period  as  specified. 

B.  The  CONTRACTOR  shall  furnish  the  OWNER  with  a  written  guarantee  to  the  effect  that 
the  CONTRACTOR  will  repair  at  his  own  expense  any  leaks  or  other  defects  that  may  appear 
in   his  work  and   make  good   any  damage  caused   by   these   leaks  or  defects. 
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SSCTION  X 

MISCELLANEOUS   IRON   AND  STEEL 

1.  MATERIALS;   Metals  shall   be  free  from  defects  impairing  strength,  durability,   or  of  appearance 
and  of  best  commercial   quality   for  purposes  specified, 

A.  Structural   steel   shall   conform   to  the  standard   specifications  of  the  ASTM.   latest  editions. 

B.  Cast   iron   shall   be  of  soft  gray   iron. 

C.  Wrought   iron   shall   conform   to   the  standard   specifications,   ASTM,   latest  editions. 

2.  FABRICATION   and   ERECTION: 

A.  Concrete  filled  steel  shell  columns  shall  be  as  manufactured  by  the  Lally  Column  Company 
or  equal.    Bases,   caps,   and   accessories  shall   be   included   as  required. 

8.  Fire  Escapes  shall  conform  to  the  Boston  City  Building  Code  for  standard  fire  escapes  (Section 
1812  of  Code)  and  shall  be  located,  designed,  and  erected  as  indicated  m  the  Work  Write 
Up.  All  members  of  fire  escapes  shall  be  painted  with  one  shop  coat  of  rust-inhibiting  paint 
before  erection. 

C.  Lintels  and  other  steel  structural  members  shall  be  provided  as  called  for  in  the  Work  Write 
Up  or  as  necessary  and  shall  be  sized  to  carry  the  loads  bearing  upon  them.  Lintels  shall  have 
a   minimum   bearing  of  4"   at  each   end. 

D.  Steel  stairs  shall  be  fabricated  and  erected  in  conformity  with  the  best  practice  for  stair  building. 
Stair  work  in  place  shall  safely  sustain  a  live  load  of  100  pounds  per  square  foot,  evenly 
distributed  over   its  area. 

E.  Steel  area  walls  at  window  locations  shall  be  16  gauge  galvanized  steel  of  size  noted  on  drawings. 

F        Iron   pipe  railings  shall   be  of  steel    in   size  and   design   as  shown   on   drawings. 

G.  Wrought  iron  railings  shall  be  confitructed  of  wrought  iron  bar  stock  in  conformity  with  design 
as  shown  on   drawings  and   shall   be  adequately  secured   m   place  and   made   rigid. 

H.  Steel  windows  shall  be  of  rolled  steel  sections  of  stock  sizes  as  noted  in  Work  Write  Up  or 
as  shown   on   drawings.   Windows  shall   be   installed   with   hardware  and   screening. 

1.        Ratproofing  of  doors  and   windows  at  or  near  grade  shall   be  as   follows: 

(1.)  Doors  0  install  non-corrosive  metal   (minimum  .026  gauge  8"  wide)  to  base  of  door 

on   exterior  side. 

(2.)  Windows   -   install   not   less  than   .012  gauge   non-corrosive  wire,   maximum  opening 

1/2".  Wire  to  be  installed  on  a  separate  frame  and  secured  to  existing  window  frame 
with   hook   and   eye  -   two  sides. 
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SECTiOf^     J" 

GLASS  AND  GLAZING 

1.  MATERIALS  and  SCOPE  OF  WORK: 

A.  Furnish  and  install  all  materials,  labor,  equipment  and  accessory  items  required  to  complete 
glazing  of  all  sash,  door  panes,  sidelights,  transoms,  view  windows,  etc.,  where  indicated  or 
specified. 

B.  All  glass  for  windows  and  doors  shall  comply  with  Federal  Specifications  DD-G-451.  Gl^'s 
shall  be  factory  labeled  to  indicate  quality  and  thickness.  Maximum  size  of  pane  shall  compiy 
with  manufacturer's  recommendations.  Glass  panes  exceeding  12  inches  in  least  dimension  shall 
be  not  less  than  double  strength  (.118  inch.)  and  a  minimum  "B"  quality.  Glass  12  inches 
of  under  shall  be  single  strength  clear  glass   "B"   quality  unless  otherwise  noted. 

C.  Glazing  compounds  shall  comply  with  the  following  Federal  Specifications  and  Manufacturer's 
Directions: 

(1.)  Metal  Sash  -  TT-G00410c  or  TT-P-781a. 

(2.)  Wood  Sash  -  TT-P-791a  (Type  I   -  pure  linseed  oil  putty)   (Type  II   -  White  Lead 

putty)      (Type  III   -  elastic  glazing  compound). 

(3.)  Caulking  compound  shall  be  a  standard  commercial  brand  with  non-staining  action 

which  dries  to  a  firm  surface  but  remains  elastic  underneath.  Consistency  shall  be 
for  either  hand   or  gun  application. 

D.  Glass  for  Skylights  and  for  glazed  openings  in  fire  resistant  construction  shall  be  1/4"  wire 
glass. 

E.  Mirrors  shall  be   1/4"   electro-copper  back  plate  glass. 

2.  INSTALLATION: 

A.  All  sash  must  be  clean  and  dry  before  glazing.  Sash  shall  be  primed  as  specified.  To  glaze 
sash,  remove  broken  glass  and  glazing  compound,  scrape  down  to  wood  and  apply  coat  of 
thin  paint  or  linseed  oil  for  priming.  All  sash  shall  be  bedded,  securely  clipped  with  glazer 
points  and  face  glazed  in  a  neat  manner.  Glazing  compound  shall  be  smoothed  tightly  against 
glass  to  assure  tight  adhesions. 

B.  All  excess  glazing  compound   shall   be  removed  and  all  glass  left  clean. 
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SECTION     K 

PAINTING  AND   DECORATING 

1.  MATERIALS  and  SCOPE  OF   WORK; 

A.  All  labor,  materials,  equipment  and  sen/ices  necessary  or  incidental  to  completing  all  paintir-], 
decorating  and  wail  papering  are  to  be  completed  as  <;hcwn  or  implied  on  plans  and 
specifications. 

B.  All   materials  used  shall   be  the  product  of  recognized   reliable  manufacturers. 

C.  All  paint  and  other  finishing  materials  shall  be  of  good  quality  and  as  manufactured  by 
Marti n-Senour,  Pittsburg  Plate  Glass,  Dupont,  Sherwin-Williams,  Benjamin  Moore,  or  approved 
equal. 

D.  All  materials  shall  be  delivered  to  the  building  in  unopened  original  containers  bearing  the 
manufacturer's  labels. 

E.  All   materials  are  to  be  used  as  specified   by   the  manufacturer's  label   directions. 

F.  Before  proceeding  with  painting,  color  samples  shall  be  shown  to  OWNER  for  his  selection. 

G.  The  finish  coat  in   kitchens  and  bathrooms  shall   provide  a  durable  and   washable  surface. 

H.  Wallpaper  shall  be  as  selected  by  OWNER  under  allowance  listed  in  the  general  notes  of  the 
Work  Write   Up. 

2.  PROTECTION: 

A.  Furnish  and  lay  drop  cloths  in  all  rooms  and  areas  where  painting  and  finishing  is  being. done. 

B.  Paint  shall  be  mixed  in  suitable  containers  and  all  necessary  precautions  shall  be  taken  to  prevent 
fire. 

3.  WORKMANSHIP: 

A.  Exterior  painting  shall  not  be  done  in  rainy,  damp,  or  frosty  weather  or  until  tne  surface 
has  thoroughly  dried   from   the  effects  of   such   weather. 

B.  Finished  work  shall  be  uniform,  of  approved,  color,  smooth,  and  free  from  runs,  sags,  defective 
brushing  and  rolling.  Edges  of  paint  adjoining  other  materials  or  colors  shall  be  sharp  and 
clean. 

C.  Paint  application  shall  consist  of  two  coats  (minimum)  on  old  work;  three  coats  on  new,  to 
ail  surfaces  and  visible  edges.  The  top  and  bottom  edges  of  new  doors  shall  be  covered  with 
a   minimum   of  one  coat. 

D.  Wallpaper  shall   be  hung  on  Walls  with  all  seams  butted. 

4.  SURFACE    PREPARATION: 

A.  Exterior  wood  shall  be  free  of  dirt  and  loose  or  peeling  paint.  Knots  and  sap  streaks  shall 
be  covered  with  a  thin  coat  of  shellac.  Nail  holes  and  cracks  shall  be  filled  with  outty  after 
undercoat   has   been   applied. 

B.  Exterior  Masonry  shall  be  free  of  oil,  grease,  loose  or  peeling  paint  or  other  foreign  matter. 
Defective  or  improper  previous  coatings  must  be  removeo  by  scraomg  or  sand  blasting.  Surfaces 
previously  painted  with  water  emulsion,  or  water-thinned  finishes  should  be  thoroucnlv  wire 
brushed.  Masonry  cracks  shall  be  cleaned  out  ana  patcned  with  Tiortar  simiiar  to  the  original 
surface   and    uniformly    textured. 
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C.  Efflorescense  shall  be  removed  by  scrubbing  affected  surfaces  with  a  solution  of  muriatic  acid, 
and  rinsed  with  clear  water  and  allowed  to  dry  thoroughly. 

D.  Metal  surfaces  shall  be  absolutely  clean  and  dry,  free  from  wax,  oil,  grease,  or  dried  soap 
films.  Metal  surfaces  shall   be  thoroughly  cleaned  with  sandpaper  or  steel  wool  and  thinner. 

E.  Plaster,  Wallboard,  Wood,  and  Masonry:  All  oil,  grease,  or  loose  foreign  matter  shall  be  removed. 
Cracks  and  open  joints  shall  be  cut  out  and  properly  filled.  All  glossy  surfaces  shall  be  washed 
with  a  milk  alkaline  solution  and  rinsed  thoroughly.  All  loose,  blistered,  or  otherwise  defective 
paint  shall  be  removed  and  edges  sanded  smooth.  Putty  or  spackle  all  nail  holes,  cracks,  and 
other  defects  after  prime  coat  has  dried. 

F.  Hardwood  Floors:  Contractor  to  sand  floors  down  to  original  smooth  surface  or  prepare  existing, 
as  specified.  All  floor  surfaces  to  be  smooth,  clean,  dry,  with  cracks,  and  holes,  filled  before 
application  of  finish.  Floors  to  be  finished  with  sealer  and  two  coats  of  Fabulon  or  equal 
or  as  specified. 

COMPLETION: 

A.  At  the  completion  of  the  work,  all  paint  spots,  and  oil  or  grease  stains  shall  be  removed  from 
floors,  walls,  ceilings,  windows,  and  equipment,  leaving  their  finishes  in  a  satisfactory  condition. 

B.  Contractor  shall  repaint  or  retouch  any  areas  which  have  been  damaged  during  construction 
work  or  do  not  comply  with  the  requirements  of  the  specifications. 
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SECTION     L 
DAMPROOFING 

1.  MATERIALS;   All   materials  shall   comply  with  standard  specifications  and  tests  of  the  American 
Society  for  Testing  Materials  current  standard.  . 

A.  Quick-Set  Hydraulic  Cement  shall  be  standard  commercial  brand  for  stopping  flow  of  water 
through   holes  and  craci<s  m   masonry  and  concrete. 

B.  Cement-Base  Waterproofing  shall  be  standard  commercial  brand  for  filling  and  sealing  pores 
and  voids   in   masonry   surfaces  against  moisture  penetration. 

C.  Asphalt  Compounds  shall  be  standard  commercial  brands  tor  rendering  masonry  surfaces  damp 
resistant. 

D.  Silicone  Coatings  shall  be  standard  commercial  brand  for  prevention  of  penetration  of  moisture 
into   masonry  or  stucco  surfaces. 

2.  APPLICATION   AND  WORKMANSHIP; 

A.  All  surfaces  shall   be  cleaned  by  approved  methods  prior  to  application. 

B.  All   materials  shall   be  applied   in  accordance  with   manufacturer's  directions. 

C.  At  the  conclusion  of  the  work,  the  CONTRACTOR  shall  remove  ail  debris  and  work  equipment 
and   leave  the  premises  in   their  original  state  of  order. 

3.  BASEMENT   REPAIRS  AND   DAMPROOFING;  . 

A.  Existing  basements  and  crawl  spaces  shall  be  restored  as  required  to  comply  with  applicable 
codes.  Crawl  spaces  shall  be  adequately  ventilated  and  drained.  Structural  defects  and  excessive 
moisture  or  dampness  in  basements  shall  be  corrected  as  herein  specified.  All  waterproofing 
or  damp-proofing  materials  shall  be  applied  in  strict  accordance  to  manufacturers  instructions. 

B.  Moisture  or  dampness  in  basements  resulting  in  excessive  condensation  leakage  of  water  through 
cracks  or  other  openings  or  seepage  of  moisture  through  walls  and  floors  shall  be  repaired 
by  one  or  more   of  the  following   methods,  as  determined   by  the  Construction   Analyst: 

(1.)  Divert    surface   drainage   from    building   by   grading   and   provide   adequate   gutters, 

conductors,   etc.,  for  roof  water,   as  specified. 

(2.)  Where  extreme  moisture  conditions  or  hydrostatic  pressure  exists  at  foundation  walls 

excavate  exterior  side  of  wall  area  and  apply  asphalt  or  coal-tar  saturated  fabric 
materials  used  in  conjunction  with  coatings  (hot  or  cold)  of  mastic  or  emulsions. 
Exterior  waterproof ings  shall   equal  or  exceed  the  following: 

(a.)  Asphalt  emulsions  shall  comply  with  ASTM  D-449.  Type  A,  or  F.S.  SS-A-66. 

(b.)  Coal-tar  pitch  shall   comply  with   ASTM    D-450,  or   F.S.   R-P-381. 

(c.)  Asphalt  saturated   felt  for  waterproofing  shall  comoly  with  ASTM   D-226 

or    F.S.    HH-F-191. 

(d.)     ■        Coal-tar  pitch   shall    comply   with    ASTM    D-227,   or    F.S.    HH-F-201. 

(e.)  Volcaly   bentonite  as  manufactured  by  American  Colloid  Co.  or  equal,  as 

approved. 


269 


(f.)  Existing  rough  masonry  walls  requiring  exterior  waterproofing  shall  be  given 

a  leveling  coat  of  cement  mortar  of  3/8"  minimum  thickness  mixed  one 
part  Portland  Cement  to  two  and  one-half  parts  clean,  sharp  sand.  Before 
applying  cement  mortar  ail  wall  surface  shall  be  cleaned  and  wetted,  then 
scrubbed  with  a  coat  of  Portland  Cement  and  water.  While  still  wet  apply 
cement  mortar. 

(g.)  Where    impractical    to    excavate    exterior    side    of    walls    apply    interior 

dampproofing  or  waterproofing  coatings. 

(h.)  Where  seepage  occurs  at  intersection   of  floor  and  wall  cut  a  joint  2"  in 

depth  and  fill  with  joint  sealer  compound  hot  tar,  a  mixture  of  tar  and 
sand  or  equal,  as  approved   by  the  Construction  Analyst. 

(i.)  Concrete  floor 'severely  cracked  due  to  hydrostatic  pressure  shall  be  repaired 

by  placing  a  new  2"  thick  concrete  topping  over  the  existing  floor.  Prior 
to  placing  topping  remove  existing  floor  around  inside  perimeter  of  exterior 
foundation  walls  and  install  perforated,  porous,  or  open  joint  drain  tile 
connected  to  existing  drainage  system.  Drain  tile  shall  be  back-filled  with 
fine  screened  gravel   or  crushed  stone. 

(j.)  Crawl  spaces  of  dirt  floor  construction  shall  be  covered  with  a  vapor  barrier, 

over  the  entire  area. 
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